

CONVASR = SAN DSEGO 


i< c4J£ n 

SALES ORDER 


Sold to" Delta Air Lines, Inc. 

Atlanta Municipal Airport 
Atlanta, Georgia 


Date; 11 November 1959 
SO No; 880 -2-2119 


Reference: (si Delta letter file 142 dated 2 November 1989 
fSb| Commercial Change Proposal No,(265~) 
fic» MCL No. 10,434 ^ 

DJ,Bn No. 4.010, Revised 2? May 1959 ^ 

i' ' 


WO No; 30,000 Series 

/ 




C ONVA1IR 880 - DELTA 


APPLICATION OF PREVENTATIVE COATING TO EXTERIOR ALLUM1NUM 

ALLOT SURFACES 

' i Delta Air Lines baa accepted by reference (!aj our proposal, reference 
fbl„ prepared in accordance with MCL No. 10, 434, reference {c|. 

Delta airplane numbers 1 thru 10 are affected by this change Accordingly, 
all departments concerned are directed to proceed with the change outlined 
in reference fb) 


^ r-2) Engineering Specification Section will forward necessary revised specific 

cation pages to the Contracts Department within four weeks f 12/9/591 
per reference (d). The reference fb)) CCP however ie approved contingent 
upon the following revision; 



b. One coat white pigmented "Epo«y" top coat. Spec. 0.03021 Type II 

ThU change has no affect on performance, contract price, delivery 
schedule and results in a weight increase in guaranteed weight empty of 
100 pounds. 


\ 

{ 


RLWidm 


^?PuJ 



) Log No, 2911 


t'Usyi oCi 

for D. H. Digges (T 
Manager of Commercial Contracts 


















COnVAIH 

A Division of General Dynasties Corporation 
^San Diego) 


DELTA KD51HES 
12 November 1959 


Ho. #183 
Model 22-2 


Reference: (a) 3. 0. 880-2-219 dated 11 November 1959 
{h) Coaaasrcial Change Proposal Ho. 265 
fc) KGLHo. 10,1*34 


APFUCATICH QP PREVENTATIVE COATING TO EXTERIOR ALUMINUM ALLOY SURFACES 


Delta Air Lines has accepted by Reference (a), our Proposal, Beference (b), pre¬ 
pared in accordance with MGL Ho. 10,1*34, Reference (c). Delta Airplane numbers 
1 through 10 are affected by this change. Accordingly, nil departments concerned 
are directed to proceed with the change outlined in Reference |b), revised as 
follows: 

This change had no effect on specification language, and .consists of 
painting all bare exterior surfaces, except where peculiar conditions 
require alternate treatment, and proposes the following paints: 

a. One coat "Epoxy” prime, Spec. 0-03021- Type I 

b. One coat white pigmented "Epoxy" top coat, Spec. 0.03021-Type II 


This change results in a weight increase in guaranteed ifclght empty of 100 pounds. 


ACTION: All concerned are authorized to proceed with the above. Specifications 
Group to forward revised specification pages to Contracts within four 
weeks of Sales Order date. 





' 1 'J4 

J.\&. Bergstrom 
Project Engineer 
6-115 


J3B:JMC:ia 





OONVAIR-SAi? -IliGO 


S (/ ff 

SALES ORDER / 


Sold to* Delta Air Linos,, Ina 0 

Atlanta Municipal Airport 
Atlanta, Georgia 


Dates 5 November 1959 
SO Nos 880=2=218 


Reference: (a) 

(b) 

(e) 

<a) 


Delta letter file 142 dated 
3 Noveafier 1959 
Commercial Change Proposal N© e 
MCL No* 10,454 
DoloBo No n 4 D 010p Revised 27 May 1958 



WO Nos 30„0Q0 Series , 


C0NVA1R 880 = nET.TA 
SPECIFICATION AEMIMISTBATI7B CHANGE 

iMXSCELLANEOIIS revision to specification language) 

(1) Delta Air Lines has accepted by reference (a) our proposal, reference 
(b) p prepai’ed in accordance with MCL No„ 10 B 454 9 reference (a), Delta 
airplane numbers 1 thru 10 are affected by this change* Accordingly B 
all departments concerned are directed to proceed with the change out- 
lined in reference (b)„ 

(2) Engineering Specification Section will forward necessary reuiaed specific 
cation pages to the Contracts Department within four weeks (12/3/39) par 
reference (d) 0 

(3) This change has n© affect on performance, contract price,, delivery schedule 
@r aircraft weight* 



















C 0 H V A I R 

A Division of General Dynamics Corporation 
(Son Diego) 


DELTA MHHJT2S 
10 Hovember 1959 


Ho. l8l 
Model. 22-2 


Reference; (a) S. 0. 880-2-218 dated 5 November 1959 
ib) Ocoocrclal Change Proposal Ho. 259A 
(c) K3L Ho. 10,45b 


MISCSLLA 




RBVISIOH TO SPECIFICATION LflHOUASE 


Delta Air T.inoa has accepted as evidenced by Reference (a ), our Proposal, Ha- 
fercnce (b), prepared In accordance with KDL Ho. 10,4^, Reference {c). 
finit e airplane numbers 1 through 10 are affected by thin change. 

«yMn <%hangn revises the instrument panda to cguae vith the pseoent released 
j natfti inti fm md eerroeta the port numbers of the fuel quantity probes and 
the fuel drain valves in the Appendix I~C. 


ACTION: Specifica¬ 

tion* Group to forward revised specification pages to Contracts within 
four t*sko of Sales Order date. 



J. S^Bergstzos 
Project Engineer 
6-115 


JSHsJMCsls 







CONVAIK-SAN DIEGO 


\i tf 

* ' r« ft r AC* /Kn^T.iri 


SALES ORDER 

Data: 5 November 1959 

SO No 2 880-2=217 


Sold to; Delta Air Linea p Ins, 


Atlanta Municipal Airport. 
Atlanta 9 Georgia 


Reference; (a) Delta Letter file 142 dated 



WD No: 30*000 Series 


3 November 1959 f 

Cb) Commercial Change Proposal Tw>o 261 > 
(e) MCL No. 10p404 V— 

(d) DoIoBo Noo 4 e 010„ Revised 27 K&y 1958 


CONVAIR 880 - DELTA 
LANDING GEAR CONTROL REVISION 


(1) Delta Air Lines has accepted by reference (a) our proposal* reference 
(b) fi prepared in accordance with MCL No. 10 p 404 s reference (a). Delta 
airplane numbers 1 thru 10 are affected by this change. Accordingly.-, 
all departments concerned ore directed to proceed with the change out¬ 
lined in reference (b), 

(2) Engineering Specification Section will forward necessary revised upecifi- 
cation pages to the Contracts Department within four weeks £ 13 / 3 / 59 ) 

per reference (d ) 0 

(3) This ©hung© has no affect on performance,, contract prico g delivery 
schedule or aircraft weight. 


SJHids 
Log No,2852 













COHVAIH 

A Division of General Dynamics Corporation 
(San Diego) 


DELTA MBTUTE3 

10 November 1959 

Ho. 180 
Model. 2202 


Reference: (a) S. 0. 880-2-217 dated 5 November 1959 
|b) Corasarcial Choaga Proposal No. 26l 
(c) KCTL Ho. 10,404 


LANDING GEAR CCSTOOL REVISION 


Delta Air baa accepted as evidenced by Reference (a), our Proposal, Re¬ 

ference (b), prepared In accordance with HCL Ho. 10,1*04, Reference (e). 


isseRimaT op ch/uegb* 


Page 32, Para. 3.8.1.2 - CONTROLS: 

Add the following after the fourth sentence: 

"An integral posrl device shall be installed to hold the c^ rgency 
gea r handle in idle 'Valve-vented" position until moved by the flight 
crew. Controls ahall be installed to reset the hydraulic systems and 
restore the landing gear to normal operating condition following 
an emergency extension «, ” 


Page A-10, APPENDIX X-C, HIDRAULTC BQDUMEBTs 

Revise the below items In the Description List as follows: 


Prom: 

"1 

MLS Selector Valve 

Bertes 

39800-5001 

1 

EILG Selector Valve 

Peacock 

51200 " 

So: 

"1 

MX£? Selector Valve 

Bertea 

39800-5003 

1 

HL3 Selector Valve 

RB&eock 

51200 -3" 

Add; 

the following item to the Description Lists 



"1 Valve, Door Open, Emergency 

Kidde 

891507" 


ACTTOH: 


All concerned ore authorized to proceed with the above. Specifications 
Group to forward revised specification pages to Contracts 4 ulthln four 


weeks of Sales Order date. 



3. Bergstrom 
Project Engineer 
6-115 


JSBsOMCiis 





CONVAIR-SAN DIEGO 




SALES ORDER 

Date* 5 November 1959 
SO Not 880=2-216 


Sold tm Salta Air Unoo,, ln© 0 


Atlanta Municipal Airport 
Atlanta^ Georgia 


Reference t &)Delta letter file 142 dated 
3 November 1959 
CbJCommsrcial Change Proposal 


Co) MCL Noo 1O 0 457 



WO No8 30 a 000 Series 


{d) DoIoBo No, ipOlOp Revised 27 May 1958 


CONVAIR 880 - DELTA 
SPECIFICATION ADMINISTRATIVE CHANGE 


.(MBTIQN OF PLACARDS FROM READING IfTCHT^ SMTTnffERl 

(1) Delta Air L&nea has accepted by reference (a) our proposal^ refarena® (b) 0 
prepared in accord once with MCL No, 1O 0 457 0 reference (c) Q Delta 

numbers 1 thru 10 ar® affected by this changeo AccardingSy-, all departments 
concerned are directed to proceed with the change outlined in reference (b) 0 

(2) Engineering Specification Section will forward necessary revised specification 
pages to the Contracts Department within four weeks {12/3/59} per reference (d) 

(3) This change has no affect on perfronaneej, contract pries, delivery schedule 
or aircraft weighto 


Log Noo 2853 


SJHsd® 


Manager oi c®nsss©ei®l Contracts 

















COBVAIH 

A Division of General Dynamics Corporation 
(San Diego) 


IEISA MZKUSES 
10 Hovmber 1959 


Ho. 1T9 
Modal. 22-2 


Reference: 


Jo) 3. 0. 880-2-216 dated 5 Hovesriber 1959 

(b) Comercial Change Proposal Ho. 268 

(c) MSL Ho. 10,457 


aacggrow fg PLACAHDfl FROM BBAD1B8 Lflfflg SWI3CHE3 


Delta Air Lines has accepted as evidenced by Reference (a), oar Proposal, Re¬ 
ference £b), prepared in accordance with MEL Ho. 10,457, Reference (c). 


JESCECFSTCSi OF CHARGE: 

Page 76 , Para. 3*16.8. 3 .4 HEADING LIGHTS: 

Rgyl.se tho fourth sentence as follow® 3 

Pron g "She "on-off" switch for each light shall be located adjacent 
to the light and placarded to clearly indicate its function. 

So: "She "on-off" snitch for each light shall be located adjacent 

to the light o" 


AffEIOH: All concerned ore authorized to proceed with the above. Specifications 
Group to forward revised specification pages to Contracts within four 
weeks of Sales Order date. 



JSBsJM2si* 
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COHVAIR 

A Division of General Dynamics Corporation 
(Ban Diego) 


DELTA AIR LIKES 
MINUTES 

24 November 1929 

No. 184 
Modal. 22.2 

Reference: (A) S. 0 . 880-2-215 dated 16 November 1959 

b) Commercial Change Proposal No. 264 
(c) MCL No. 10,389 


CUSTOMER FURNISHED BLgfflT DATA RECORDER, INSTALLATION OF 

Delta Air Lines ha© accepted by Reference (a), our Proposal, Reference (b), prepared 
in accordance with MCL No. 10 , 389 , Reference (c). 

Delta Airplano Numbers 1 through 10 are affected by this change. 

TBiis change will result in an Increase in guaranteed weight empty of 32 lbs. per air- 
plane. 

msemmm m change: 


Page 62 (Cont), Paragraph 3.14.3.8 - BLIGHT DATA RECORDING PROVISIONS: 

Delete the paragraph and paragraph title and substitute the following: 

"FLJXSBT DATA RECORDER: A Customer furnished Lockheed Air Service Plight Re¬ 
corder No. 4001550 Model C, and Customer furnished Amplifier Ho. 4001551 mVinii 
be Installed with the necessary wiring, static and pitot lines In the hydraulic 

otiMperb&ftnt. 

fogs 6 ZE, PITOT STATIC SYST@f SCHEMATIC: 

Above illustration will be revised to show Flight Data Recorder. 

Page A-Q, APPENDIX X-B, F U H HI3HIH0 8: 

Add the following to Page A-0, over APPENDIX I-B: 

"APPENDIX I-A 


CUSTOMER FURNISHED - CCRVAXR INSTALLED EQUIPMENT: 


Quan 

Read . Description 


Part or Spec. 
Manufacturer Number 


Weight 


1 Flight Data Recorder 

1 Amplifier 


Lockheed Air 1(001550 
Service (Model C) 
Lockheed Air 4001551 
Service 


28.2 lb. 
3.8 lb. 


RECEIVED 


NOV 3 0'59 


PROJECT 
SPEC. • 
GROUP 













DELTA AIR LXHES KHJOTES #184 


Page 2 

24 ffov. 1959 


ACnOH: All concerned are authorized to proceed with the above. Specifications 
Group to forward revised specification pages to Contracts within four 
weeks of Soles Order date. 


^ J. S. Bergstrom 
Project Engineer 
6-115 
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CONVAJR-SAN DIEGO 



Sold Tot Delta Ajar Lines 0 Ineo 

Atlanta Itoiielpal Airport 
Atlanta, Georgia 


SAIES ORDER 

’ '.l l .-I- - ■ >-x ? 

Date: 5 November 1959 
Revised: 17 November 1959 
SO Not 880-2-214 


References (a) Delta letter file 142 dated WO Not 30,000 Series 

3 November 1999 

(b) Commercial Change Proposal No« 266 

(c) MDL No 0 10,451 

(d) D.I.B, No 0 4*010, Revised 27 May 1958 


fiimXB^SIALLATION OF CDS 

wsssLm&m 




(6) She c=stin»t ( *d value for insurance -orpou.-n c.aly in $2,300*,00 eacho 

DAL has agreed that manuals and handbooks will not fca revised to 
reflect this change ■> 





















C 0 N V A I R 

A Division of General Dynamics Corporation 
(San Diego) 

DELTA MINUSES 

11 November 1959 


No. 182 
Model. 22-2 


Deferences 


(a) S. O. 880-2-214 dated 5 November 1959 
fbj Commercial Change Proposal No. 266 
(c) IfCL No. 10,431 


C0HVA1R INSTALLATION CE CUSTOMER PGRBTSHTO 

WgCCK 714B ATC TRANSPONDER UNITS 


Delta Air Lines has accepted as evidenced by Reference (a), our Proposal, 
References (b), prepared in accordance with KDL No. 10,431, Reference (c). 

Delta Airplane Numbers 1 thru 10 are affected by this change. 

This change results In an increase In guaranteed weight empty of 48 lbs. but 
does not affect performance or delivery schedule. 


Description of Change: 

t 

Fags 86 , Pern. 3.16.17 - ESSENTIAL POWER: 

Add the following item under "Radio - (All)" 

1 S 12. ATC Transponder Beacon (Dual)" 

Page 90 , Para. 3.17.1 0 EQUIPMENT 

tevj the first sentence to read as follows: 

"ThsHFollcwing radio and radar systems shall be furnished, except as 
noted, and installed by the Contractor." 

Add the following item to the ^Description List": 

*5uji 1 - ATc Transponder Beacon System (emsbomer Furnished)" 

- Delete the following item under "Complete provisions for the following 
systems shall be made": 

"Dual- ATC Transponder Beacon System” 

Page 102, Para. 3.17.4.4 - RADAR SAFEST BEACON: 

Delete the pant, and substitute the following: 

^5' dual - ATC transponder beacon shall be installed. Both installations 
shall conform to AR2NC Characteristic No. 532A-" 

page A-0, APPENDIX I-A, CUSTOMER FUHNISHED-COBVAIR INSTALtSD EQUIPMENT: 

Add the following Item to APPENDIX I-A: 

"Dual - ATC Transponder Beacon <9 24.0 lbo. 48.0 lbs." 


ACTION: All concerned are authorized to pnoc 

forward revised pages to Contracts 



with the above. Spec. Group to 
ur weels of Sales Order date. 


argstrem 
Project Engineer 


J3B:JMC:is 







CQN'VAIR = ,\ T \ GO 




54*14 trOi Delta Air Lines Inc<> 

Atlanta Miinicip.il Airport 
Atlanta,, Georgia 


Refarena* i 


(i)Delta letter Tile 14.2 dated 
13 JLugmt 1959 

(t iCorw^rcial Change Proposal No( 




t«)MCb Not> 10,3^5 v 

<d)D 0 :ofl- Noo 4,010, Revised 27 May 1958 


) ^ c. 

DaWi 19 Osteibep’ 1959 
SO 880 - 2»213 
WO No i 30o000 Series 



CQNVAIR gfiO - DELTA 

two h i gh energy ignition system, installation of 

(1) Del*-* ' r Thrift a hao accepted by reference (a) our proposal;, refarenoe 
(t)(j prepared fin accordance with MCL 10 ? 395# reference (c)o Deluo 

afirj tens nuiibera .1 through 10 are affected by this change,, Accordingly „ 
oil icp*rtman5,tt concerned are directed to proceed with the change out¬ 
line i in raforensa (b)„ 

(2) Engfi.Bering Speciffieatiew Section will forward necessary revised specifi= 
cat i >n ^egeo t.o the Contracts Departxn^nt within four weeks ( 11 / 16 / 59 ) 
per ’oferooeo (d)o 

O) Tfefif change lias no affesfe ea performance, contract price 0 delivery 
oeh f - fuia «sr aircraft wafighto 


SJHidc 
leg No of-692 

if * m Him 
















CONVAIR-S) 




Sold to* 


Reference: 


' * _s> ^ n 

n < 



SALES 

ORDER 

Delta Air Lines, Insc 

Atlanta Municipal Airport 

Dates 

13 October 1959 

Atlanta, Georgia 

SO Nos 

880=2-2312 

(a) Delta latte? file 142 dated 

9 October 1959 

(b) Coastsrcial Chango Propanol Nox x 256^> 

(e) MCL Non 10,419 v - 

WO Nos 

30,000 Series 

(«*) DoIoBo Noo 4,010, Revised 27 May 1958 




CQHVAIR 880 - DELTA 

PASSENGER CABIN AND CLDB AREA INTERIOR, CHANGES TO 

(1) Delta Air Lines has accepted by reference (a) cur proposal, reference (b) 9 
prepared in accordance with MCL 10 D 419, reference (e) on the condition that 
Proposal A under the Description of Change bo corrected to road as followss 
'This proposal has no effect cm specification language, and conalsts of 
removing gold aylar under valance lights in passenger cabin and club area, 
and replacing with a valance trim panel covered with ten-ounce vinyl coated 
fibreglano Customer finish specification will be revised to show this 
change on approval of this proposal a CC 1374 Tile Orange for club area 
window valance trim color? and CC 1327 Sungold (257403)for cabin window 
valance trim color have been selected and-approved by the customer„ Sampleo 
of theso trim materials will bo provided for customer inopectioon R 

aginsering Specification Section will forward necessary revised opacification 
pages to the Contracts Department within four weeks (11/10/59) per reference (d) a 

(3) This change results in an increase in guaranteed weight empty of 17 IbSo 
but does nert affect performance, contract price or delivexy scheduloo 


SJHsd® 

Log Not 2662 


) 














COIiVAIR 

A Division of General Dynamics Corporation 
(San Diego) 

JSEUSk MratTPR R 
l£ October 1959 



Ho. 177 
Model. 28-2 


Reference: 


(a) S- 0. 680-2-212 dated 13 October 1939 
fb) Cosscerdal Change Proposal Bo. 236 
(c) KCL Ho. 10,419 


PASSENGER CABIH ASP CUB AREA IHEBRICRj CHftBCBB TO 

Delta Air Linen has accepted m evidenced by Reference (a), our Proposal, Reference 
(b)j. prepared In accordance: with 1 CL Ho* 10,419, Reference (c). 

DESCRIPTION OF CHANGE: 

Proposal "A" 


This proposal has no effect on specification language, and consists of removing 
gold mylar under valance lights in passenger cabin and club area, and replacing 
with a valance trim panel covered with ten ounce vinyl coated flbreglas, or 
aluminum valance trim. Customer finish specification will be revised to show this 
change on approval of this proposal. CC 1374 Tile Orange for club area window 
valance trim color, and CC 1327 Sungold (257403) for cabin window valence trim 
color have been selected and approved by the Customer. Semples of these trim 
materials will be provided for Customer inspection." 

Proposal "B" 


This proposal has no effect, on specification language, end consists of tielet^^grpjITpn 
pip pin retention strap from club area seat legs. ***iul» 

OCT 21'59 

This c ha n g e results in an increase in guaranteed weight empty of 17 lbs. project 

spec 

GROUP 

ACTION: All concerned are authorized to proceed with the above. Specifications 
Group to forward revised specification pages 
weeks of Sales Order date. ' 



JSB:JMC:ls 
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CONVAIR-SAN DIEGO 


Sold to: 


Reference: 


1 

Delta Air Linoa p Ineo 
Atlanta Municipal. Airport 
Atlanta^ Georgia 




v? £ 




S ORDER 


(a) Delta TWX dated 9 Septo 1959 "\ 

(b) Commercial Change Proposal N0 o [228A/ 

(c) MCL No a 10 0 393 l 7 

(d) DoIoBo Hoo 4j|010 Revised 27 May 1958 


Date: 10 September 1959 

SO Noo 83G-2-209 
WO Noo 30 s 000 Series 


CONVAIR 880 - DET r TA 
PAS3BNGER SEAT BELTS. RE7ISI0K TO 

u»£ Air Lines has accepted ty reference (a) our proposal^ reference 
(b)„ prepared In accordance with MCL 10 P 393 B reference (c)„ Delta 
airplane numbers 1 through 10 are affected by this change o Accord- 
Ingly,, all departments concerned are directed to proceed w<th the 
apange outlined in reference (b) D 

(2) Ihginesrlng Specification Section will forward necessary revised 
specification pages to the Contracts Department within four weeks 
(10/8/59) per reference (d)o 

,3) This chiiogs has no affect on performance B delivery schedule or air¬ 
craft weight 0 
















COHVAIR 

A Division of General Dynamics Corporation 
(San Diego) 

mnSA MINUTES 

14 October 1929 


No. 176 
Uriel. 22-8 



Reference: (a) S. 0. 880-2-210 dated 7 October 1959 
it») CossaerclQl Change Proposal No. 260 
(c) ®L No. 10,456 


(7G RECCKEERS, DELETION OF REFERENCE TO COHVAIR 

raopucnoH numbers of airplanes with provisions for) 


Delta Air Lines has accepted as evidenced by Reference (a), our Proposal, Reference (b), 
prepared in accordance with MCL No. 10,456, Reference (c). 

Description of Change: 

Revise the bottom footnote on Page 62 (cant) as follows: 

From : "«The specific airplanes an which the VG recorder shall be installed 

will be Canvalr Production airplanes 36 , 37j 38 and 40 (Delta airplanes 
7, 8, 9 and 10)" 

To : "tHPQie specific airplanes an which the VG recorder shall be installed 

will be Delta airplanes 7* 8 , 9 and 10 n . 


ACTION: All concerned are authorized to proceed with the above. Specifications Group 
to forward revised specification pages to Contracts within four weeks of Sales 
Order date. 









COWAIR-SAN DIEGO 


Sold tot 


Delta Air Lines, In®. 
Atlanta Municipal Airport 
Atlanta, Georgia 




rj 

SALES ORDER 

Date: 7 October 1959 


SO Not 88Q=»2~210 


Reference: (a) Delta latter file 142 dated VO No: 30,000 Series 



CONVAIR 880 - DELTA 
SPECIFICATION ADMINISTRATIVE CHANGE 
(VC RECORDERS- DELETION OF REFERENCE TO CONVAIR 
PRODUCTION NUMBERS OF AIRPLANES WITH PROVISIONS FOR) 

(1) Delta Air Lines has accepted by reference (a) our proposal# reference 
(b)p prepared in accordance with MCL 10#456 e reference (e) D Delta 
airplane numbers 1 through 10 are affected by this change 0 Accordingly# 
all departmental concerned are directed to proceed with the change outlined 
in reference (b) 0 

£2) Engineering Specification Section will forward tsoeoOBary revised specific 
cation pages to the Contracts Department within four weeks (H/4/59) 
per reference (d) n 

(3) This change has no affect on performance, contract price, delivery 
schedule or aircraft uaighta 


SJHgd® 

lot No» _gm 



A 




















^ut^\ I*) O' 


CONVAIR-SAN DIEGO 


Sold to 3 Delta Air IdeaSj, Inc 


SAIiES ORDER 

Datos 10 September 1959 


Atlanta Municipal Airport 
Atlanta^ Georgia 


SO Tfas 880-2-203 


Reference} (a) Delta letter file M2 dated WO Nos 30„0Q0 Series 



ROMVAIR 880 « DELTA 


SPECIFICATION ADMINISTRATIVE CHARGE 




(1) Delta Air lines has accepted by reference £a) our proposal,, reference 
{b) p prepared in accordance with MOL 10 0 349 0 reference ( 3)0 Delta 
Airplane numbers 1 through 10 are affected by this change •> Accordingly 9 
all departments concerned ara directed to proceed with the change outlined 
in reference (b ) 0 

(2) Engineering Specification Section will forward necessary revised specific 
nation pages to the Contracts Department within four weeks (10/8/59) 

per reference (d ) 0 

(3) This change has no affect on performance^ contract- price,, delivery 
schedule or aircraft weights 


SJHsd© 




tor Do Ho Digges 
Manager of Commercial Contracts 















C 0 K V A I R 

A Division of General Dynamics Corporation 
(San Diego) 


mslta BiimraES 


15 September 1959 


Ho. 1?4 
Model. 22*3 


Reference: 



S. 0. 88c-*2-208 dated 10 SeptGsibsr 1959 
CaaEserclsCL Change Proposal Ho. 252 
i®L NO. 10.349 


specification mmnsTRitnsE chan®: Ieeiot 
3 . 16 . 6 ) 


"KERFTCB" D2SIG".'i5:u0a SRCM P/W-GRAIH 


Delta Air Lines has accepted by Reference (a), o y Tronoral. reVe^ce (o' 
prepared in accordance with MOL 10, 349 , Reference (c) 

Description of Change: 

Page 70, Paragraph 3 . 16.6 DOHISTIG AHD SHIELDING: 

Revise the second sentence an foiler;s: 

From : "Bonding exposed to the windstreor.: shall be? "tfirciva" or c _ ivr'.e. 

To: "Bonding exposed to the wiadrrtrecjii shall be in accordance vita 

!ffi-25033. n 


ACTION: 


All concerned are authorized to proceed with tho above. 
Group to forward revised specification pages to Contracts 


Specifications 
within four 


weeks of Sales Order date. 



d 5 B:JKS;is 





CONVAIR*SAN DIEGO 



Sold tos Delta Air Ldnes s Inc„ 


Atlanta Municipal Airport 
Atlanta p Georgia 


SALES ORDER 
Date* 8 September 1959 


SO Hoe 880=2=207 


References (a) Delta letter file 142 dated 

8 September 1959 



WO Nob 3O 0 OOO Series 


<b) Commercial Change Proposal m a 247 
MCL No* 10 p 345 V 

DoIoBd Noo 4 0 O1O c Revised 27 Ks? JJ 



SOHVAIR 880 . DELTA 
SPECIFICATION administrative change 


IHMISIOJLTO ESSENTIAL POWER OF HP TRANSMITTER 


(1) Delta Air Lines has accepted by reference (a) our proposal*, reference 

(b)p prepared in accordance with MCL IO s 245 D reference (o)o Delta 
eirplane lauafcero 1 through 10 are affected by this chongOo Accordingly,, 
all departments concerned are directed to proceed with the cut= 

lined in reference (b) 0 

(2) Baginaeriag Specification Section will forward necessary revised 
opacification pages to the Contracts Department within four weoJcs 
<10/8/59) per reference (d)„ 

<3) This change has no affect en performance;, contract price,, delivery 
schedule or aircraft weight 0 


Slivuvt^ui, ><• uuunuAMM >ou tracts 



SJHsd® 

Wg nor,?M5. 


















COB-VAIR 

A Division of General HyuaMce Corporation 
(San Diego) 

DELTA MINUTES 

15 September 1959 


No. 173 
Model. 22-2 


Reference: (a) S. 0. £60-2-207 dated 0 September 1559 

(b) Cazanercial Change Proposal"No. Z&7 

(c) MCL Ko. 10,3t5 


SPECIF ICATION AKCSNSSTRAIIVE CHANGE (REVISION -?0 LfSE''T'* ;r . 

MUTER) 


07 n? 


r* + vr* 
<t*i- 1 -v_" 


Delta Air lines has accepted eo evidenced by Reference f r.). r; Fro;. 
Reference (b), prepared in accordance with KCL 10,315. 

Description of Change; 

Page 86, Paragraph 3.16.17 ESSENTIAL P0B3R: 

Delete the following item under "Radio (ALL)", orl renrnhev the 
remaining itesa 1 through 11; 

"3* HP Transmitter" 


Pege 96, Paragraph 3.17*1-7.1 B~C FCNSR CONTROL; 
Revise the fourth sentence as follows: 


From ; "Tko dc power controlled by the "Essential" switch shell 
supply the No. 2 VHP ccrETunication equipment, the No. 1 
VHP navigation equipment and the HP equipment." 

To : "The d-c power controlled by the "Essential" c'./iteh shall 

supply the No. 2 VHP consounicatioii equipment end the No. 3. 
VHP navigation equipment." 


ACTION: 


All concerned are authorized to proceed with the above. Specificn- 
tions Group to forward, revised specification pages to Contracts 
within four weeks of Sales Order date- 



Project Engineer 
6-115 


;is 













CONVAIR-SATI DIEGO 


SALES ORDER 

Dates X September 1959 


Sold to; Delta Air Linea D Inc 


Atlanta Municipal Airport 
Atlanta 0 Georgia 


SO Nos 880-2-206 


References (a) Delta letter file 142 dated WD\|Noj 30pQQ0 Series 


31 August 1959 

(b) Ceexoeroial Change Proposal lfc»o 244 
Co) MCL Noo 10„342 

(d) DoIoBo No« 4,010, Revised 27 May - 1956 


&Nyjg ^ $ 80 _ - DEI.TA 
SPECIFICATION ADMINISTRATIVE CHANGE 
(REVISION TO MAIN LANDING GEAR SCHEMATIC) 


(1) Delta Air Lines has accepted by reference (a) our proposal,, reference 
(b), prepared in accordance with MCL 10,342, reference (£)<> Delta 
airplane numbers 1 through 10 are affected by this changeo Accordingly, 
all departments concerned are directed to proceed with idle change outlined 
in reference (b)„ 

(2) Engineering Specification Section will forward necessary revised opeaifi- 
cation pages to the Contracts Department within four weeks (9/29/59) per 
reference (d) 0 

(3) This change has no affect on performance, contract price, delivery 
schedule or aircraft weighto 


SJHsdc 





Manager Commercial Contracts 



SPEC. 

QSoup 













7 


C 0 I 7 A I S 

A Division of General Dynamics Corpoz*ation 
(Sen Diego) 

ISSISA IffiitHES 

8 September 1559 



Reference (a) S. 0. 86O-2-S06 dated 1 Septeial££lf59 

(b) Caraaerciai Change Proposal"Ho.('s4^V 

(c) MCTi HO. 10,342 


fiPBCIKCCAllOH AI r 3ffiIXSSlA!riVE CEAaIQS (SSrVJSIOi? 20 wAIH LAHDXUG G..7H SC‘L..'!lv*-IC‘< 


Delta Mr Lines has accepted vs cvlt-nccd by rofferer.cc (a), orr pro sc'.. 
Reference (b), prepared in accordance with!®L 10,342 ?.c’ereree"{c). 

Description rf Change: 

Page 38 a, FIGURE 3*8-1 MAH3 IAHDIHG GEAR S3SPEM: 

Replace above iilnstfation in c* ii.Mcrt: v l. *. 

H<’Viced Schanatic doted 6-24“ 59 . 


tiono Group to forward revisea speeiiiuautoii ran?: 

within four weelss of Sales Order date. 





jTlT ■.^rSgtroLij 




Project Engineer 
6-115 




RECEIVED 

SEP 1 1 ’59 


P«Oui£CT 

SF^C. 

GROU^ 




. '<r 

COiWA.tR~SAN DIELO 


i -/> 


A CCOUNTI jjG_£ALES ORDER 


Sold to* Delta, Air Lines Inc. Date: 26 August 1959 

Atlanta Airport 

Atlanta, Georgia SO No* 880=2-20$ 

Reference* (a) Delta Air Lines letter WO Not 30,000 Series 

file 142 dated 25 August 1959 


CONVAIR 880 ~ DELTA AIR LINES 
CHANGE ORDER NO. U 

(1) Attached is a cort of Change Order Ko, 14 signed >y Delta Air lines,, 
XnOe which i^eadn Detail Specification Report Kao 2D-2,'2=003 dated 
20 SoptuDfcur 1956 to incorporate Specification Chon go Nc&o 0C P 
159 6 160 b 167A 0 169, 172, 173A„ 174- 175, 176, 177 and CmnKnroial 
Change Proposal SvatHKuy No, 13 on the Delta Air Ilnao* Comrrdr 880 
aircrafto 


SJHidc 

Leg K p_226 5 


880 Project Office (v/attaeh (2)) 
CoEffleraiel Salsa W/aitach) 

Ho Ao Koyea Tw/nfctaoh) 

Contrasts Staff Seetiea (w/attach) 
Jo Doig (w/nttach) 

Eo Eo Johnny (v'/sttach) 

Jo Jo Jodlta fw/attooh) 




o Ho Diggoo 
Cdjrcrcial Ci 

Wo Po Bra jo (w/atfach (2) 

Ho Ho R'E^edy (v/attaoh) 

CcTsrcial Contracts 

Arthur Anderson & C™c^ r ta^taafal pr 

Chruige Order I e NooUX&kiYED uLk 


Ao Jo Braidic 

Go To Bores (w/attacJ^(JQ -j *59 AUG 


PHU 1 JTCT 
SPEC. 

GROUP 












/ 


Change Order No n 14 


Article 9 of Parchaae Agreement dated 10 September 1956 

by and between 

Delta Air Lines, Irks. and General Dynamics Corporation (Cenvaljr Division) 


Ao The Detail Specification ia hereby amended to refleet sortaic changes all as 
more particularly eat forth in Specification Change Hos° 1JOC p 159, 160, 1&7A, 
169, 172 B 173A, 174, 175, 176 and 177 and Cemssorcial Change Proposal Suesaasy 
Noo 13 attached hereto and Bade a part hereof* 

Bo Airplanes Affecteds 

Undelivered =» 10, except as follows: 

Change No<> 173A undelivered - 3; Delivery Ncs. 3=>10 

Co Effect on Haight and balances 

Ao reflected in the Specification Changes and Commercial Change 
Proposal Summary No® 13 attachedo 

Do Effect on perfessence> 

As reflected in the Specification Changes end Commercial Change 
Proposal Summary Ko 0 13 attached 0 

E 0 Effect on deliverys 

No m 


Fo This Change Order results in the following charges and/or credits: 

1o Chang® Hoc 130S = Passenger Seat Fabric Waists, No Charges or Credits 

Revision to (No Pages Affected) 


) 


2o Change No. 159 - Specification Administrative 
Change (Water Fire Extinguisher) (Page 112) 

3° Change Ho. 160 - Specification Administrative 
Chang® (Length of Canopy Assemblies) (Page 111) 

4o Change No. 167A « Transfonaer Rectifier for 
Buffets No. 2 and Ho. 3, Installation of 
(Page A~13) 

5» Change No. 169 - Specifieatiem Administrative 
Change (Buffet Equipment Changes) (Page 106) 

6o Change Ho. 172 = Specification Administrative 
Change (Waive Functional Checkout on Seleal 
and MET Equipment) (Page 90) 


Ho Charges or Credits 
No Charges or Credits 
No Charges or Credits 

Ho Charges or Credits 
No Charges or Credits 


Fag® One 




Change Order No. 14 
pursuant fee 

Artt©2© 5 of Purchase Agreement dated 10 September 1956 

by and between 

Delta Air Mnefl.-3teOj-JBd..Ce8iawX IbrnamicB Corpreatioa (Convajp Division) 


7o 

Change No. 1734 - Reap Weight and Takeoff 

Weight, Increase of ((Pag® 12a and 17) 

Per Airplane 

Total for 

8 Airplanes 


Recurring Charge 

Non-recurring Charge 

$ 839.00 
408.00 

8 6712.00 
3264 .CS> 


Total Charges 

$1,247.00 

$9,976.00 

80 

Change Noo 174 - Specification Administrative 
Change (L.G. Component Heat Treat) (Pago 38) 

No Charges 

or Credits 

9° 

Change No. 175 - Specification Administrative 
Change (Delete L«G. Gear Control Throttle 
Switches) (Pages 33 and 80) 

No Chargee 

or Credits 

'■jOo 

Change No 0 176 - Specification Administrative 
Change (Chang® "toggle-type" to °rotaxy«=typ©° 
and "instruEMsnts" to °auxiliary") (Pago 60 ) 

Ho Charges 

or Credits 

llo 

Change No. 177 - TG Recorder, Installation of 
ftrovisieas for (Pago 62 (Cent)) 

No Charges 

or Credits 

2 «> 

Summary of the foregoing charges and/or credits: 




Total for 


Recurring Charge 
BbE-racurr&og Charge 


$ 839.00 

408t>00 


$ 67!2o00 

3264oGO 


Total Chargee 


$1,247.90 8 9,976.00 


Go Tbs attached Specification Change Nos. 130C, 159, 160, 167A, 169 , 172, 173A, 174, 
175b 176, 177 and Comzaareial Change Proposal Summary Boo 13 are hereby incorporated 
Into and bosses a part of Detail Specification Report No. ZD= 22 =*Q 03 dated 
20 September 1956. 


Ho Botuithatanding any other provioieme of tha Purchase Agreement and/or this Change 
Order Noo 14 it ia expressly understood and agreed that the execution hereof by 
General Dynamics Corporation is conditioned upon and expressly subject to the 
prior execution by Delta Air Lines, Ine. of Change Order Nos. 10, 11, 12 and 13 
as said Change Orders were executed by General Dynamics Corporation 0 In the event 
said Change Order Bob. 10, 11, 12 and 13 are ao executed by Delta Air Linas, In®, 
this Chang® Order No« 14 shall be considered in full force a nd affect. In t he 
event said Change Order Boso 10, 11, 12 and 13 are not so executed by Delta Air 
Lines, Inso, this Change Order No a 14 shall be void of no effect 0 


Page Two 









Chang© Order No 0 14 
psrmsant to 


/ 


* u 


Article 5 of Ita'chaae Agreo&s&t dated 10 September 1956 

by arad between 

Delta Air LAnon. IiMo aiad General Dvraanlea Corporation (Convair Divioiga) 


So Eaeept as foaroin modified all provisions of the Detail Specification shall 
remain in effect* 


Accepted and Agreed to 

This 21st day of _Ainmat _ 1959 


DELTA AIR LINES, INC. 


GENERAL DYNAMICS CORPORATION 



TlUe _Pj^,aidatyt^ancL_GsaaraI-.Mana^er 


B y^/e/JEho mas B. Eastland. Jr. 

Titl® = Chiaf : ^Qj^gac4 fc Jdmialat^tion 
Convair Division 
(San Diego) 


i 


Pago Three 










CURVAIR-SAN DIEGO 



Ao -ifec. 9 id 

SALES ORDER 


Said to 3 Dolta Air Lines B In® 0 

Atlanta Municipal Airport 
Atlanta, Georgia 


Datei 26 August 1959 
Revised: 2 Sept# 1959 
SOoNoi 880-2=204 


. VO Not 30 D 000 Series 

Refaranc >s (a) Delta letter Jo F 0 Nycum to 
Bo Jo Simons file 142 dated 
29 July 1959 


CONYAIR 880 - DELTA 
DELTA AIRLINES FREQUENCY REQUIREMENTS 
CABLES 0^509 FREQUEHCT SELECTOR » 618S1 - TXCVR- 

ORISTAI, ARRANGEMENT = FREQUENCY PLAN 


CD In accordance with reference (a) the frequency plan for CollinB HP equipment 
Meted below will be incorporated in all Delta Air Lines’ CV 880 aircrafts 


CD CHANNELS - LETTERS 


A B C D F. F-— BAND 

C H J K L M — BAND 
HPQRS! — BAND 
l! V W X T Z —- BAND 


I 

BASIC 

II 

1st REPEAT 

111 

2nd REPEAT 

IV 

3rd REPEAT 


2 - 3»75 MC 
3o75 = 7o25 MC 
7 c, 25 - Mo 25 MC 
Mo 25 “ 25oO MC 


CB) Outer Knob* Digits 1 thru 24 

Inner Knobs Letters A thru Z ■= Omit (I & 0} 

CC) Char riels A = H = Q»X = Disabled on transmit 


t(D) Pre-assigned Shunt "C" on Positions B => J »R = I 


CE) Frequency Flan! Band 


f 

2323 


ms CKC) 

X 

m 

F 

FLO 

10? 

29*9 

I 

n 

F 

m 

MF 

2966 

I 

12 

F 

»2 

12F 

3015 

I 

13 

P 

m 

13P 

023,, 5 

I 

14 

F 

FU 

MF 

3469=0 

11 

15 

G 

A15 

158 

^499.0 

n 

16 

G 

A16 

16 G 

m 6 n $ 

ii 

17 

G 

A17 

17G 

t$ 66.>5 

ii 

18 

G 

A18 

18 G 

5619.0 

ii 

19 

G 

A19 

19G 

656 3 

ii 

20 

G 

A 20 

20G 

6537=0 

ii 

21 

G 

A21 

21G 

8837 

m 

22 

N 

A22 

22N 

8871 

in 

23 

N 

A23 

23H 

3344=5 

hi 

24 

n 

A24 



RECEIVED 

SEP 5 '59 

PROJECT 

SPEC. 

GROUP 


PAGE ONE 








Sold to: Delta Air Lines, Inco 


SO No: 880=2=204 


0 Kb Outer Knob 

1 Ks Inner Knob 

X B Ps Crystal Board Position 


(2) Purchasing Department is authorised to procure necessary crystals 
to incorporate frequencies set out above e 



Revised to add P&rao 2 










CONVAIR 

A Division of General Dynamics Corpo ration 
(Son Diego) 


DELTA MlJiUTES 
31 August X959 


Reference; (a) S. 0. 88o-2~£04 HS Au.juat 15 


Ho. 171 

f-fodel. S2-2 


^ C ", 


aEssuiassi^s 

Q -509 KMqCEi^Y tX l^m^T^HSrrrKYrv? 

CRYSTAL 

^ ^ the f 1,c - acnc ^ ^ Ct Mine HP equip- 

JcrSfc: ^ iU b " incoz 2° r ^ i» *U 2c..ta Air Maes* CV 880 


|A) CHAHHEL3 - LETTERS 

A B C ’ D E F 
O B J K I. H 
H P Q R ST 
U V H I y 2 B A™ j\t 

(b) Outer Knob: Digits 1 through 24 


BAHD X 
“BAUD XX 


“TOAHD III 


BASIC 2 - 3.75 MC 

let REPEAT 3.75 - 7.25 KC 

2 nd SEPiBA 3 ! 7.25 - 14.25 *£ 

3rd REPEAT ‘.4.25 .. 25.0 f.S 


Ir^cr Knob; Letters A thru 2 

(C) Channels A-H-Q-X - Disabled on transmit 1 *' j°* 

(D) Pre-GSGigned Shunt "G" on Fositicns B - J - s - Y 

(E) Frequency Flan: Band 


2952 

X 

10 

F 

FLO' 

10? 

2959 

I 

11 

F 

FIX 

11F 

2966 

I 

12 

F 

F12 

12F 

3015 

I 

13 

F 

F.13 

13F 

3023.5 

I 

14 

? 

safe 

14F 

5469.0 

H 

15 

a 

A15 

15G 

5499*0 

XT 

16 

a 

ai6 

16 G 

5506.5 

XX 

17 

a 

A17 

170 

5566.5 

n 

18 

0 

Al8 

i8a 

5619.0 

5656.5 

■ IX 

XI 

19 

2D 

G 

G 

A19 

A20 

19G 

20<? 

6537-0 

11 

21 

G 

A21 

23 (J 

8837 

XII 

22 

S 

A22 

22H 

8871 

in 

23 

B 

A23 

23*f 
24 :s 

13344.5 

in 

24 

H 

A^' 


0 K* Outer ;&ob 
I K: Inner Knob 



JSBAB5G:ii? 
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CQH7A2K-SAB DIEGO 

SALES ORSEE 

Sold to; 

Delta Air Linas, Inc 0 

Atlanta Municipal Airport 

Date: 

17 August 1959 


Atlanta, Georgia 

50 Bo: 

880-2-203 

Reference: 

(a) Dalta latter fila 1^2 dated ^ 

13 August 1959 

(b) Ccnzsrcial Gtasage Proposal e C ) 

(c) MSLBOo 10,^51 

(d) Dol.Bo Bo® 4.010, Revised 27 May 1959 

WO SO: 

30,000 Series 


CCB3VA3B 880 - SBBTA 

smcsKtcfiExcff AanrosgamvB caAsas 

AEgEgTOHfiL RIBL aSMEBSAffORB IBDIgmoa AHD EgftH? STATIC HOSB SI2E (SA3GC 


(1) Salta Air Linos haa accepted by reference (a) our proposal, reference (b), 
prepared In accordance with. MEL 10,350, reference (c} 0 Delta airplane 
atcabsrs 1 through 10 are affected by this changeo Accordingly, all depart- 
meats concerns & ore directed to proceed with the change outlined in reference (b)„ 

(2) Ksgiasering Specification Section vill forward necessary revised specification 
pages to tbs Contracts Department •oithin four weeho (9/11/59) per reference (&)>, 

(.3) TSxic change has no affect on performance, contract price, delivery schedule 
or aircraft vaigtst. 




Log SO 2182 




AU6 J 9 '59 
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COUVAJR 

A Blvloioa of General Dynaari.cn Corporation 
(Son Dingo) 

DKIffA HEHJTES 

21 August 1999 


HO. 170 
Model. 22-2 


Reference (©) 6. 0. Q80-2-203 dated 17 August 1999 
(b) Ccenercial Change Proposal Bo. S$k 
{©) MCL So. 10,451 


Specif!cation Adsdni&tretlva Chtoga Additional Fuel Temp era ture Indication and 
Pitot Static Hose Si so Change 


Delta Mr Lines has accepted os evidenced by Rafterecco (a), our Proposal, 
Reference (b), prepared in accordance uith Id. 10,451, Reforonce (c). 

Description of Chongs: 

Pago 53, Paragraph 3.12.9*12 - FUEL TUSSPERAJOBS 13SD3EAXXGG3: 

Revise the paragraph to reed as follows: 

"KLvo panning elegants shall he installed to transmit fuel temperatures. 
One chan, ha so located in the fuel took that' the te mp e r ature indicated 
shall be the coat critical frost a freezing standpoint* One indicator 
atoll be used in connection with a selector switch to Indicate fuel 
inlet temperature to each engine fuel filter and the fuel tank." 

Page 62, Paragraph 3-l4.3>6 * IHfflSIBSBT UHB8 ASS CGBBECTXOBB: 

the first sentence ao foilowo: 

"Instrecant lines shell be color coded in accordance tilth Design 
Drawing Bo. A5HB10375 •" 

”In3truEont lines atoll be color coded in accordance with Standard 

AIBI 10375 ." 

■% 

the ninth sautonce os follows: 

"Flexible connections shall Incorporate 1/4 inch fcoceo on tho 
static side tod 3/l6 inch hose on the pitot aide." . 

"Flexible connections shall incorporate 1/4-inch hoses, with 
different size fittings to prevent cross connection." 


Bevies 

From; 

To: 

Revise 

Frcsa : 

To: 


AmOH; 


All concerned are auth$xtised to proceed with the above. SpecificatfUjQE1VED 
Group to forward revised specification pages to Contracts within four 
weeks of Sales Order date. —. J? / ^ 5 ’gg 

PROJECT 

J/o. BcrgOtrom spec. 

Project Engineer group 


JBB: J££! :is 












0C8VA1S-8AR DXE3Q 



Sold to: Delta Ate Linos, Inc 

Atlanta Municipal Airport 
Atlanta, Georgia 


Date: 17 Auoist 1959 

SO Eb: 88Q-2-42C2 



RKT3BXQ3 TO BXjBgmOECrc AID BLBCgBIGAL CXHPCEEHE CC0LE2G 


(1) Delta Ate Linen lias accepted by reference (a) oar proposal, reference (b), 
prepsrad in aeccffidaacc with MtXL 10,350, reforonce (c)= Delta airplane 
miabera 1 through. 10 are affected by this change <. Accordingly, all deport- 
Easts concerned ore directed to proceed with the change outlined in refaranoe (b)o 

(2) Engineering Specification Section will forward necessary revised (^ecificatim 
pages to the Contracts Iteparteant within four weeks (9/11/59) par reference (d)o 

) (3) Shis change has no affect cn perforssaitG©, contract price, delivery schedule 

or aircraft weights, 


HfuiEc 


Log gQo ‘ 218 3 

) 
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AUG 1W ’59 
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C 0 H V A X R 

A Divioioa of General Dynnsico Corporation 
(Gen Diego) 

ssbea Mwmrn 



l/SAj 


81 August 1959 


Bo* 169 
Jfodel. 22-2 


Reference: 


(ex) S. 0. 360-2-208 dated 17 August 1999 
(b) Cananercial Change Proposal Bo. 293 

(0) mh bo . 10,390 


Specification Moiniotrotivo Chengs Revision to Electronic and Electrical Cce^on- 
eafc Coding 

Air t.Hth>w fran accepted as evidenced by Reference (a), our proposal. Reference 
(h), prepared in accordance vlth M£L 10,390, Reference (c ). 

Description of Change: 

Fags 122A , ETOffiUS 3.20-1 ASR CQSCSTZQUlISai PfiSESURlZAXXCSI 8 YBTS 4 : 

Above illustration to be revised to oboe the effects of this proposal; 


following shall not appear in the Specification language : 

Tbs system is being redesigned to provide an overboard discharge duct. 
Shut-off valve and Venturi frees the electrical end electronic cceport- 
Esato. *Ei 3 overboard discharge duct vill provide cooling during flight 
except at low altitudes when the cabin pressure differential IS low. On 
tbo ground and during the low altitude condit lorn the present electronic 
cooling blower vill be used. A shut-off valve vill be provided in ths 
discharge ling which vill be ope n at oil times. This valve can be closed 
by a switch on the flight engineer's panel at the option of the crew 
wfrro and if required in the event of loss of normal air flow to the cabin. 
The cabin pressure system vill be revleed to eliminate the differential 
bias. Its operation vill hi completely independent of the electronic 
cooling system 


ACTION: All concerned ore authorised to proceed with the above. Specifica¬ 
tions Group to forward revised specification pages to Contracts 
within four ved£s of Sales Order date. 



7SB:J»:is 


Project Engineer 
6-115 


RECEIVED 

AUG 2 5 '59 


PkUJhCT 

SPEC* 

GROt/P 




CONVAIR=SAN DIEGO 


/r) C// Gr 


Sold to* Delta Air Lines, Ia® 3 

A t la n ta Municipal Airport 
Atlanta, Georgia 



sales rmnKR 
Date: 4 August 1959 
SO No: 880-2=201 


Keferenc&t (a) 

<b) 
®) 
d) 


Delta letter filo 142 v® Koi 

dated 31 July 1959 
Ceaco»rcial Change Proposal 
MCL K®o 10 0 356 
DoIoBo Ko 0 4 a 010 p Revised 
27 May 1999 



30,000 Seriao 


CONVAIR 880 = DELTA 
SPECIFICATION ADMINISTRATIVE CHANGE 
iPASSENCER COMPARTMENT LIGHT DIMMER) 

I&j Delta Air linen has accepted by rofereuco (a) tuir proposal, 

reference (b) e prepared in accordance uith MCL 10„336 p reference 
(0 )q Dalta airplane numbers 1 through 10 are affected by this 
change, Accordingly, all departments concerned are directed to 
proceed with the change outlined in reference (b) Q 

(2) Engineering Spaoificaticn Section will forward necessary revised 
tp^clfloatlai pages to the Contracts Department within four weeks 
(9/1/59) per reference (d) 0 

(3) This change has no affect on performance, delivery schedule, 
aircraft weight or contract priceo 



SJHsdc 




















comf ais 

A Division of General Dynamics Corporation 
(Bern Disgo) 


mask wmnEB 


Sated 10 August 1959 


Ho. 168 
KDDEL 22*3 


Reforests©: (a) 8.0. 880-2-201 dated 4 August 1959 
lb) Caaaaerciol Change Proposal Ho. 233A 
(e) KCLHo. 10,336 


Specification Mxsinistrctivo Change Paacengcr Carpertesnt Light Singling 

Delta Air Liner, has accepted as evidenced by Reference (a), our propose!. 
Reference (b), prepared in a«sardB»c® with MCL 10,336* 


Description of Change: 

Page 76, Paragraph 3.16.6.3.3 - JS/SESEOXt CGBEROLS: 


Bevies the third and fourth sentences ee follows: 

Proa : "Tfee general lighting throughout the passenger, casiperteaat shall 
be controlled fresa the cabin attendant 4 s panel end shall hero faro 
degrees of lig£*t Intensity; dim and full brilliance. Thus switches 
shall be dorm for the dim position, off in the canter position 
and up for full brilliance." 

To : "The general lighting throughout the passenger ca^arteent shall 

be controlled froa the cabin attendant panel and shall have 
light intensity controliad frcsi dim to full brilliance. The 
switches shall be of the mssatavy type; end shell be dawn for 
the dim poration, neutral in the center position and up for full 
brilliance. An on/off switch shall also be provided". 

Page ?8, Forogreffh 3.15.8.7 - 31ES HXKECBT IXEEEKBB: 


Baviaa the last sentence to mad as follows: 

"A switch shall be installed on the* aft stewardese panel to separate 
thie limiting from the ovarhead eovo lights." 

ACSK03: All concerned ore aitbsaiasd to pi'oeesd with the ebenrs. Specific-** 
efciona Group to forward raviaed coscifisation pages to Contracts 
within four wosh‘j of Sales Oteftos’ data. 


T//&* Bergs^oas 

Project Engicsar 
Mail Sons 6-115 
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ftECEWEH 

MG 13 '59 

PROJECT 
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CONVAIR«SAN DIEGO 


Sold toi Delta Air Lines,, Ino 0 

Atlanta Municipal Airport 
Atlanta, Georgia 



/7 Q 

SALES ORDER 


G ^ RECEDE 


AUG 7 

Date* 4 August 1959 p roje 

SPEt 

so tio* aao=2=aoo g rol ' 




References 


lb) 


w 


Delta letter file M2 
dated 3 August 1959 
Casaantfal Change Proposal/Ne 0 
MCL Jteo 10,347 \ 

DoIoBo Itoc 4p010 8 Revised 
27 May 1958 


WO Nog 
249 


JOnOOO Series 


CONVAIR 880 ■ DELTA 
SPECIFICATION ADM1?LkTRATIVE CHANGE 
I REVISION TO INTERCHANGEABILITY OF CREW AND PASSENGER SEAT ITEMS) 

(1) Delta Air I&ioa has accepted by refersrw® (a) cur proposal, reference 
(b) D prepared in accordance with MCL 10,347, reference (c)o Delta 
airplane nuabers 1 through 10 are affoeted by this change 0 Accordingly, 
all departments concerned are directed to proceed with the change out= 
lined in reforenco (b) 0 

(2) Engineering Specification Section will forward necessary revised 
speoificatien pages to the Contracts Department within four weeks 
(9/V59) per reference (d) 0 

(3) This change has no affect on performance, delivery schedule, air¬ 
craft weight or contract price 0 



SJHsd® 















C 0 33 V A 1 R 

A Division of General Dynamica Corporation 
(Sen Dies 0 ) 


xemia minutes 
D ated 10 August 1959 



Do. 167 

mm * 22-2 


Reference: (a) S.O. 880-2-200 dated 4 August 1959 

(b) Cocnarciel Chonge Proposal Ho. 249 
(e) M3L Ho. 10,347 


Specification Administrative Change Revision to Interchangeability of Crew 
and Passenger Seat Items 

Delta Air Liner has accepted, as evidenced by Reference (a), our proposal. 
Reference (b), prepared in accordance with HCL 10,347# Reference (c). 


Description of Change: 

Page 126, Paragraph 3-23.1 - BPm IOTSHDIAHQEABILITY: 

Revise the below item under R 2 Xaterchoageahle Without Alterations" go 
follows: 

Ffcom: "Crew end Passenger Scat and Back Cushions end Arm Rest Covers. " 

*B p ; ’’Passenger Seet Covers, Cushions end Arm Rests . 0 

the following under ”2 Interchangeable Without Alterations." "Crew 
Seas Covers (upholstery) and Arm Rests." 

ACTION: All concerned are authorised to proceed with the above. Specifications 
Croup to forward revised specification pages to Contrasts within four 
weeks of Sales Order date. 


JBB:JMC:jf 



Project Engineer 
Hail Zone 6-11? 


RECEIVED 

AUG li '59 


project 

SPEC. 

GROUP 









CONVAIR-SAN DIEGO 





/9 cjl£ K 

SALES ORDER 


Sold tos Delta Air lines, las 

Atlanta Municipal Airport 
Atlanta, Georgia 


References |f 

M 

id) 


Delta TWX dated 21 JuSy 1999 
CouawPcHi Change Proposal 

NOo [240 1 

mv^a^i%7n 

D 0 I 0 B-, Noo 4p01®j Revised 
27 Key L95S 


Dates 22 July 1999 
SO Kce 800=2=199 
WO Nos 30,000 Series 


m . ~mu 

EAMP_«>d TAKEOFF VflSICHT. 

INCREASE OF, {REVISE SHI P gETOTIVIX?) 

il) Delta Air Lines has accepted fcy reference (a) cur proposal, reference 
ib) 0 prepared In accordance with MCL 10 0 277 n reference (o) 0 Delta 
airplane numbers cm and two are affected by this changco Accord® 
iagly, all dap&rtoents concerned are directed to proceed with the 
change outlined In reference (b) a 

(2) Engineering Specification Section will forward mooseary revised 
specification pages to the Contracts Department within four weeks 
(3A9/59) per reference id) 0 

(?) This change results in an Increase in guaranteed weight empty of 

eightyHFcusr (84) pounds par aircraft but doos not affect perfwaajv:® 
sac* delivery schedule 0 



) 


SJRsda 
log Noc 










COBTAIR 

A Division of General Dynamics Corporation 
San Diego) 


DELTA. MXNUISS 

2h July 1959 Bo. 166 

22-2 


Reference: (a) 3.0. 880 - 2 - 199 , dated 22 July 1959 
h) CCP No. 2U0 
(c) MCL No. 10,277 


Rsmp end Takeoff Weight, Increase of (Revise Ship Effectivity). 

Delta has accepted, as evidenced by reference (a), our proposal, reference (b), 
based upon 1GL No. 10,277# refer e nce (c). 

Description of Change: 

Add weight figures after the following: 

'taoufacturer's Weight Bnptyr 
Operating Weight Empty: B 

Plage 12 (Cent) SNIP EFffiCTIVlTf: 


Delete the entire page 
Page 17 , Paragraph 3.4.1 STRENGTH: 


the first four items in the Weight List to read as follows: 


From : ” «abxiniuia Taxi Weight (lb 

gfiMpfltlnwmi Takeoff Weight lb) 
^wfeximum Taxi Wei git (lb 
«K54axiimott Takeoff Weight (lb) 


185,000 
184,500 
180,000 
178,500" 


To: TSfeadmum Taxi Weight (lb) 

Maximum Takeoff Weigfet (lb) 


185,000 

184,500” 


the following asterisk notes at the bottom of the page: 


^Applicable to Airplanes 3 thru 10. 
^ ^Applicable to Airplanes 1 rand 2. 



ACTION: All concerned are authorised to proceed with the above cha nge. 

Specie cations Group to forward revised specification pagan to 
Contracts within four weeks of Soles Order date. 












CONVAIR-SAN DIEGO 




SALES ORDER 



P 3—- 


Sold tot Delta Air Unas, Inc a 

Atlanta Huaicipal Airport 
Atianta 0 Georgia 


References (a) 
<b) 


<@) 

(d> 


Delta TUX dated WL July 1959 
Cujiwstal Chon^i Proposal 

*w 23a J 
ICI^ttarlo p 391 
DoIoBo Noo &p010 D Revised 
27 May 1998 


Datei 21 July 1999 
SO Nos 880-2=198 
WO No* 3O 0 OOO Series 


CONVAIR 8 flO =» DELTA 
INCREASED ZERO PlIEL WEIGHT 

(1) Delta Air Lines has accepted by reference (a) our proposal 5 reference 
{b)o prepared in with MCL 1O P 391 0 reference (•)<, Delta 

ffjsbars 1 through 10 are affected by this change D Ac®ord= 
ingly D all departments concerned are directed to proceed with the 
change outlined in reference (b ) 0 

? 2 ) Engineering Specification Section will forward necessary revised 
apaoificaticn pages to the Cceatroote De fortran t within four weeks 
(8A9/59) per reference (d ) 0 

C3l This cohange results in an Increase in guaranteed weight empty of 

one hundred ( 100 ) paundn per aircraft but duos not affect performance 
er delivery schedule Q 


received 

JUL 2 7’59 


SJHtda 



project 

SPEC, 

nu&r* 


Digges 

Comsoroial Contracts 


Leg NOo 2972 
















COBVAIE 

A Division of General Dynamics Corporation 
(Sen Diego) 


Ho. 165 
22-2 


DELTA ME5UTE3 

2k July 1959 


Reference: 


<a) 

\b) 

(«*) 


S.O. 880 - 2 - 198 , dated 21 July 1959 
CCP Ho. 238 
MCL No. 10,391 


Increased Zero Fuel Weight. 

Delta lias accepted, as evidenced "by reference |a), our proposal, reference (b), 
based upon KCL No. 10,391# reference (c). 

Description of Change: 

Page IT, Paragraph 3 .4.1 STRENGTH; 

Revise the third item in the weight list as follows: 


From : "Maximum zero fuel weight. 113,000" 

To ; T ^4aitiarum zero fuel weight. 117,000" 


Eiis change results in an increase in guaranteed weight empty of one hundred 
(lOO) pounds per airplane. 

All 


ACTION; All concerned are authorized to proceed with the above cheage. 

Specifications Group will forward revised specification pages 
to Contracts within four weeks of Sales Order date. 



JSBstJMJ:gm 


jys. Bergs&taa 
Project Engineer 
Kail Zone 6-115 







_So< ^ / 7 ^ 


CONVAIR=SAN DIEGO 


SALES ORDER 


Sold to* * Delta Air Li?toc, I So 


Dates 20 July 1959 
SO Not 880-3-097 


Atlanta Municipal Airport 
Atlanta^ Georgia 


Referee©© i (a) Delta letter file 143 
dated 15 July 1959 
(b) c Change Proposal 


(b) 



WO Nos 30 p 000 Serloa 


N«fT 248 ) 

(®) MCfcJteTl©^# 

(d) DoI.fi. Ifoo 4„010„ Revieod 
27 May 1998 


CONVAIR 880 - DELTA 
SPECIFICATIOR ADMINISTRATIVE CHARGE 


iamA09ioQ-to-fe09g<a). 


(1) Delta Air lines has accepted fay itsforoir&c (a) ®ur proposal;, 
reforense (b) p prepared in accordance with MCL 1O P 346 0 reference 
<«)o Delta airplane number 1 through 10 are affected fay this 
changeo Accordingly p all dopartnents concerned are directed 

to proceed with the change outlines In reference (b) 0 

(2) Engineering Specification Section vill forward necessary revised 
Bpetsifieatioti pages to the Contracts Department within four weeks 
(6/17/59) par reference (d) n 

0) This change has no affect ea performance delivery eohedule p 
aircraft weight cor contract price. 



^riager 


Ho Diggos 

* - Cct&naxoial Contracts 


SJHsde 


log Ho. i244 


I 













C 0 K V A I E 

A Division of General Bynciiico Corporation 
(San Diego) 


dklta mmmz 

S2 July 1959 No. 164 

22.2 


Reference: fa) S.O. 880-2-197, dated 20 July 1959 
lb) CCP No. 248 
(c) MCL No. 10,346 


Specification Afininistrative Change - Change 0-09100 to 0-09001. 

Delta Air Lines has accepted, as evidenced by reference (a), our proposal, 
reference (b), based upon MCL No. 10,346, reference (c). 

Description of Charge: 

Delate ” 0 - 09100 ” where appearing in the following paragraphs, and 
substitute ” 0 - 09001 ”: 

Page 66 , Paragraph 3 . 16 . 3 , in third line. 

Page 67 , Paragrcph 3.16.5.1, in fourth line. 

Page 68 , Paragraph 3.16.5.6, in third line. 

Page 70 , Paragraph 3.16.6, in fourth line. 

Pege 92, Paragraph 3.17.1.3, in second line. 

Paragraph 3 .17.1.3-2, in third line. 

Page 94, Paragraph 3.17.1.3.8, in second line. 


ACSSON: All concerned are authorised to proceed with the above ehan«. 



J3B:JMC:gm 


J . 'BergtjpKaa 
Project Engineer 
Mail Zone 6-115 





C0NVAIR=3AN DIEGO 


Sold tog Delta Air ULneB Ins 0 

Atlanta Municipal Airport 
Atlanta, Georgia 

Reforomes (a) Dalta latter fllo No 0 142 
dated 7 July 1959 
(b) Commafeial Change Proposal 
Noo/2430 

(®) MCLWfl0 p 406 
(d) DoloBo Noo 4p010 p Revised 
27 May 1958 


-£u 


,a/7 H 

Dates 10 July 1959 
SO Nos 880=2=196 
WO Nos 30 p 000 Series 


CONVAIR 880 ° DELTA 
ICE=DETBCTOR UNITS DBLCTTfW ny 

FROM NOn 2 AND NO.. 4 PODS 

(1) Delta Air Lines has accepted by reference (a) our proposal, reference 
(b), prepared in accordance with MCL 10,406, reference (®)o Delta 
airplane numbers 1 through 10 are affected by this chango 0 Accord¬ 
ingly, all departments concerned are directed to proceed with the 
change outlined in reference (b) D 

{2) Engineering Specification Section will forward necessary revised 
apacification pages to the Contracts Department within four weeks 
(8/10/59) per reference (d) D 

(3) This change results in a decrease in guaranteed weight empty of 
seven (7) pounds? per aircraft but does not affect performance or 
delivery schedule^ 



SJHtdo 












C0H7AIR 

A Division of General Dynamics Corporation 


imm mmm, 

15 Arty 1959 
Revised 29 Ally 1959 



HO. 163 
22-2 


Reference; (a) s.o. 880-2=196, dated 10 Ally 1959 
CCP Ho. 243 
MEL Ho. 10,406 

lee-Dateotor Tbits, Deletion of « From Ho. 2 end Ho. 4 Pods. 

Delta has accepted, cc evidenced by reference (a), oar proposal, rrferenee 
toced m reference (c). 

Description of Change; 

P&g; 122, Rungraj* 3.20.2.5 ICE DffB Xa Q R SSSHM; 

Boviec tils poragxBph to read so fbUmrns 

"An ice^dcrtsetor cyotcsa shall be installed with naming li{$rto in the 
pilot cn^partarsxt. S&o detector units shall to installed; one la the 
Ho. 1 pod end one in the Ho. 3 pad. Automatic control of the airplane 
anti-icing system shall he provided} op&HCted by either of the lee 
teetor units. Previadcnn si ill be hade for the inetallatioo of one 


ice detector unit in Ho. 2 pod and me in Ho. 4 pad.” 

PROJECT 

SPEC. 

aaouP 

ptvga a»i, msmm. i«c, wweh mms 3 ®jibi ehzi 

Roviflo the below iten as follows; 

9 

D 

greas 

! "4 

2 

Ico Warning Detector 

Goodyear 

(cakli 

3065^1802 

U&p® ^260»IK3^A ,, 

®os 

nj/ 

Zee Warning Detector 

Goodyear 

(CJUJi.L.) 

3065-1802 

< £S604C02 A r 


Xhia chPBtge moults in a decrease in guaranteed weight eapty of serran (7) pounds 
per aircraft. 


ACTlCEIs All concerned are authorized to proceed with the above. Hpocificafcicnfl 
Group to foreard revised opacification pages to Contract* within four 
w®ata of Sales Order date. 


JSBsJMCsga 


/fa- 



Project Engineer 
Mail Zone &115 






LJol.J t-o Delta Air Liae^ * 1 levs. 

■tlanta Muni-; l pa j Airport. 
Atlanta,, Georgia 


^Revised: 20 January I960 

SO Vi»i 880-2-W5 


Deferents (a) 


(b) 


d) 


Delta Safety file Wo 42 1-70 No: 

dated 7 July 1959 

OsEsasrsial Change Proposal 

Hoc 242 

MCL Wo , 10,405 

DoleMoo 4^010,, Rovised 

27 May 1958 

Change Board Meeting 9 Dec^> 1959 

DAL letter iilo N© 0 142 dated 4 Beo c 1959 


30,000 Series 


\ 


\ 


CONVAIR 880 - DELTA 
AIR CONDITIONING SlS’.jftL REVISION TO 


1) . Dol^Nilr L&ases has asusepfead by reference (a) our proposal t , reference 
b) 0 poSh^red in accordance. with MCL Q 0 405, refejpxSafi (©}„ Delta 
aiJfpJAjao B3bttj«rs & through 10 or© affected ty this change a Accord- 
ingly {1 «uU depb^teents concerned are direst^ to proceed with the 
"jvang© cutliffled a^rsferanca (bj <, 

Engineering Spa®i£&®ai^s$ Seoti<®®^wfl3 foivserd necessary revised 
sp!?oifi®ati0ffli pages te t ^sCon^ySata Department within four weeks 
(£^6/59) par reference (d). 


*2. 


"J) This change results 
ten (JLO) pounds 
delivery BchedqJ&f' 

y 


'a dasrease 
aircraft but does 


guaranteed weight empfcy of 
affect performance or 


\ 


v 




V 



Log No, ZZ.2t- 

Revised to Cancel per Raf 0 (e) and (f) 













■AHCBLLED 


COHVAIH 


CAHCE1 LBS 



Cb) OCP Bo. BM 
(e) JiCL Eo. 10,405 

.timing filyatcr}, mmaism to. 

\9cceptci, an enrldanood by raftroaeo (a) 


m sxmm\ 


^NOJECT 

sp ec 

''ROUP 








CONVAIR=SAN DIEGO 


\ 



Sold to* Delta Air Lines? Inco 

Atlanta Municipal Airport 
Atlanta? Georgia 

Referencei (a) Delta letter, File Hoc 142 
dated 7 July 1959 
(b) Commercial Change Proposal 
Ns o(224) 

( 0 ) MC L rfe>^i0p330 
(d) D 0 I 0 B 0 Noo 4? 010? Revised 
27 May 1958 


I * 1 2 3 ) cjfwGe. /<£ 

SALES ORDER 
Date* 9 July .1959 
SO No* 880-M9& 

V'O Kos 30?000 Series 


CONVAIR 880 ~ DELTA 
SPECIFICATION ADMINISTRATIVE CHANGE 

(OXYGEN SYSTEM. CLARIFICATION OF) 

(1) Delta Air Lines has accepted by refers no® (a) our proposal? 
reference (b)? prepared in accordance with MCL 10?330? reference 
(®)o Delta airplane numbers 1 through 10 are affected by this 
changeo Accordingly? ell departments concerned are directed 

to proceed with the change outlined in reference (b)o 

(2) Engineering Spaoiflcatien Section will forward necessary revised 
specification pages to the Contracts Department within four weeks 
(8/6/59) per reference (d)o 

(3) 'Phis change has no affect on performance? delivery schedule? 
aircraft weight or contract prieoo 



SJHsdc 















COHVAIB 

A Division of General Dynamics Corporation 
(San Diego) 



DELTA MINUSES 


14 July 1959 


No. lfiL 
22-2 


References i) s.O. 880-2-194, dated 9 July 1959 

(b) CCP No. 224 

(c) KCL No. 10,330 

Specification Administrative Change £ Oxygen System, Clarification of). 

Delta Air Lines has accepted, as evidenced by reference (a), our proposal, 
reference (b), prepared in accordance with MCL No. 10,330, reference (c). 

Description of Change: 

Page 114, Barograph 3.19.5.4 - INDIVIDUAL OUTLETS: 

Revise the second sentence to read as follows: 

"Provisions for one additional mask shall be for each seat row in 
the main cabin area (three masks for each of the 19 rows on both sides 
of Idle airplane) to provide for emergency oxygen for children in arms. 
5he oxygen outlet system for the club area shall be os shown on Figure 
3.19-4“. 

Figure: 3.19-4 - GASEOUS OXYGEN SYSTEM: 

Above figure will be replaced in the specification with Enclosure (A) 
cn Customer approval of this CCP. 


ACTION: All concerned are authorized to proceed with the above. Specifications 
Group to forward revised specification pages to Contracts within four 
weeks of Sales Order date. 





J. S. Bergstrom 
Project Engineer 
Mail Zone 6-U5 


JSBsJNSsga 




CONVAIR-Snn Diego 



ilCCQUmNG SftLES ORDER 

Dato: 22 Juno 1959 
SO Ho* 680=2-193 
WO Hot 30,000 Series 


Sold to* Dulta Air lines Znoe 


Atlanta Airport 
A anta, Georgia 


CONVAIR BSO - DELTA AIR HUES 


mmsmusuji 


JL) Attache is a cor J of Change Order Bo« 13 signal by Delta Air Linaa, 
itQo yiioh c=»nda Detail Specification Report lb 0 ZD~22 0O3 dated 
20 Septs :abcr 1956 to incorporate Specification Change Nea 0 64A, 76C, 
mh D Mi,, J25K 150 d 151, 152A d 135, If/!' oad 158 and CoEs»reial 
Change Proposal Svotary No* 1 Z on tho Delta Air Lines 0 Convuir 
880 slrorafta 

(2) Enginraring Specification Section is also advised by a copy of this 
Sains Order that tbs first pontaaeo in paragraph 3ol&o3, fugo 66 
should be revised to raad Convair Specification Hoo 0*439100 instead 
or Co&valr Report No* so previously indicated* 


i-oe Hoc 1663 


SJHido 


Wo F« Brcaa (w/attach- (2)) 

Ho Ro Kennedy (w/attach) 

Gooseroial Contrasts 

Arthur Anderson & Company (v/attach) 

Change Order File No* 13 

A* Jo firaidle 

Co To Bovoc (w/attach) 



;er » Cosoarolal Contracts 


880 Project Office (w/attach (2)) 
Caranreinl Sales (w/attaeh) 

H 0 Ao Kayes (v/nttesh) 

Contrecto Staff Section (v/attaoh) 

Jo Do&g (w/attach) 

tio Eo Johnny (w/mtteah) 

Jo Jo Jcdkti (w/attach) 























V 

l 

CHANCE ORDER NO. 13 
pursuant to 

Article 5 of Purchase Agreement dated 10 September 1956 

by and beta®®® 

Delta.Air Lines. Inco and General Dynamics CorpoyatAon lCtmvajUv Div^s^og) 


Ad The Detail Specification is hereby amended to reflect certain changes all an uora 
particularly oat forth in Speaifieatiea Changa Hos a 64A» 76C, 99A P 124® 125A 0 15© 0 
151 0 152 &b 155j> 19? and 156 and Ccmaeroial Change Proposal Summary No. 12 attached 
hereto end cade a part hereof. 

Bo Airplanes Affeetedt 

Otadelivered - 10 


C. Effect on weight and balance: 

As reflected In the Speoifleatlon Changes and Cossuerelal Change 
Proposal Summary No. 12 attached. 

Do Effect on performance: 

Aa reflected in the Specification Changes and Ccmmarcial Change 
Proposal Summary No. 12 attached Q 

) S t Effect on delivery! 

Nona 


? 0 This Change Order results in the following charges and/or credits: 

1 q Change No. 64 A - Warning Syatcm p Change to Ho Charges or Credits 

(Pages 41 and 80) 

2o Change No. 76G = VGH Recorders. Space No Charges or Credits 

Provisions for (Page 62 (Cent)) 

3d Change No 0 99A - 52=Inch Wide Passenger Seats, No Charges or Credits 

Installation of (Pages 104. 104 (Coot) sssd- 
(Figures 1-2 and 1-3) 

4o Change No. 124 - Titanium Cowling® Door Skins No Charges or Credits 

and Frame Sj, Where Heat Permits} Change to 
Aluminum Alley (Page 44) 


5o Change Noo 125A- Main Landing Gear Piston Head 
Bearing} Change in Material of (No Pages 
Affooted) 

Recurring Charge 
N6n°recurring Charge 

Total Charges 


Pag_Airplane 

$ 580OO 

474.00 

$ 532.00 


Total for 
ifi.Mgte9S 

$ 560cGO 
4740.00 

8 532O0OO 


Page One 









CHANGE ORDER NO. 13 
pursuant to 

Article 5 of Ftochase Agrooseat dated 10 September 1956 

by and between 

Delta Air I4 «ob. lag, and GonaraX Dyaaiai.cs Corporation (Convair Division) 


) 


6. Change No. 150 * Increase of Maximusa Landing 
Weight (Fagoa 10 and 17) 


Total for 

Per Airplane jQMffftffBSI 


Res&rring Charge 
NcO“S'^sorting Charge 

Total Charges 


$ Nano $ None 

985.00 9S5QoOO 

$ 985oCO $ 9850 o00 


7o Change No. 15" - Saapplesoantary Flore oceat 

Lighting on Pilots'* Panele (Pages 75 and No Chargos or Credits 

75 (Cent)) 


8 0 Change No. 152A =• Specification Administrative No Charges or Credits 

Change (Chock-Off List) (Pago 109) 

9. Change No. 155 *» Specification Administrative No Charges or Credits 

Change (Clarify Specification Paragraph 3°6<>3) 

(Page 23) 

DO. Change No. 15? ~ Battery, Change from 24 to No Charges or Credits 

27.5 Volts (Pages 66 and A~3) 


11 o Change No. 158 «= low Bsargy Ignition System, No Chargos or Credits 

Installation of (Page 78 (Cent)) 

12. Sfcaaary of the foregoing charges and/or credits! 


Recurring Charge 
N6n°rosurrieg Charge 


ft 56.00 

1459.00 


$ 580.00 

14.590.00 


Total Charges 


$ 1517.00 815,170.00 


G. The attached Specification Change Nos. 64A, 76C, 99A, 124, 125A, 150, 151, 152A, 
155, 157 and 158 and Commercial Change Proposal Sumnaiy No. 12 aro hereby in- 
ccrporated into and become a part of Detail Specification Report No. ZD-22=003 
dated 20 September 1956. 


Ho Notwithstanding any other provisions of the Purchase Agreement and/or this Change 
Order No. 13 it is expressly understood and agreed that the execution hereof fcy 
General Dynamics Corporation is conditioned upon and expressly subject to the 
prior execution by Delta Air Lines, Inc. of Change Order Hoe. 10, 11 and 12 as 
said Change Orders were executed by General Dynamics Corporation. In the event 
said Change Order Non. 10, 11 and 12 are so executed by Delta Air Lines, Inc. 
this Change Order No. 13 shall be considered in full force and effect. Is the 
event said Change Order Nos. 10, 11 and 12 are not so executed by Dolta Air Lines, 
) laoo, this Change Order No. 13 shall bo void and of no effect. 
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CHANGE ORDER SO. 113 
pursuant to 


Article 5 of Ftarahaoe Agroessnt datod 10 September 1956 

tgr and batwoca 

Pgltft.Ajr IAnee>. 1IW9 and foBcral_Ifrraa&gB Corporation (CoOTairJmyMiga) 

Io Except ao herein modified all provisions of the Detail Spsoifie&tion shall 
remain in effect o 


Aoeoptad and Agreed to 

Thic It day of J«x«> 1959 


DELTA AIR LINES,, ISO. 

3r. fat c i 5? vwlm* _____ 

Title Froaident end Decora! Manager 


GENERAL DYNAMICS CORPORATION 

B y /*/ Thomas Bo a Eastland, Jr 0 

Title. Cl *jb£ Cts iteaet Admi nistration 
■ Hvisica <= Sac l5l 
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COIJVAIR^Sat Diego, 

S©M tos Cj.lt a All* Ltnea Inoc 
Atlanta Airport 
Atlanta.,, Georgl© 

RoferenDst (c) Dtv is letter filet 

#M2 dated 19 Jurss 1939 



v-/> 

mwxm^mjssm 

Catsi 22 jUna *959 


SO Ne:. 880-2.i?2 

WO Not 3^o000 S^rfun 


CONVAIR SflO * DELTA AIR LIKES 
- CHAtm ORDER-BP*_ia - 


(1) A.t tombed ia a oojgr of Change Order Ho, 12 aigned by Delta Air Lina*,, Inco 
which r . ••ndc. Itetoi' Specification Report Hoo 2D“22=003 dated 20 Sopl:. abjr 
1956 to incorporate Specificntlsa Change Nbo J9E nad Ce*»arcsiil Chanda 
Proposal StuticEirjr Mo. 11 oa lolta Air Linos*. Coiwair 880 a:\rcral « •* 



830 Project Office (v/attaoh ( 2 )) 
CoKjoroiol Sales (v/nttneh) 

Ho A» Kayes (w/att&ah) 

Contracts Staff Section (w/ntt&ch) 
Eo E„ Johrmon (v/attaoh) 

J Baig (v/attaah) 

Jo L lu/aitoch) 


Wo To Brown (w/attach (2)) 
Ho Ro Kennedy (v/attaoh) 
Cceeacreial Ccntrcota 
Arthur Anderson & Cctipatj 
Change Order File No 0 12 
A 0 Jo Breidlo 
Go To Be?oe (v/nttaoh) 


(u/attarb) 

RECEIVED 


JWN 25 '59 

PROJECT 

SPEC. 

GROUP 
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CHANGE ORDER NO. 112 
pursuant to 

Artielo 5 of Furehase AgroeKsnt dated DO Septesbsr 1956 

ty and between 

Delta Afar.Uiwg^ Tr jp J .. and Choral CgERflffatiQn (ConvaU PiviBlenJi 


A. Tho Detail Spa oi filiation is barely amended to rofleet certain changes 
all. as sore particularly set forth in Specification Chang® No. 19£ and 
CcE^caraiul Chang® Prc^ooal Salary No. 11 attached hereto and read® a 
part thereof. 

Bo Airplanes affa triad s 

tfndeliwerotl » 10 

C. Effect on waigfrfc and halaneoi 

As refloated in the Spseifleaticsi Change end Co^asroiol 
Change Proposal Summary No. 11 attached 0 

Do Effect on performances 

As rofloated in the Specification Change and Ccrcmereial 
Change Proposal Suzamy No. 11 attached. 

E, Effect on doli^ery* 

None 

Fo This Change Order results in the fallowing charges and/or oredltss 

1. Change No 0 1<3® - Addition of Hazmfaoturer 

Hasso and Fort Number (Appendix I-C) (Bagos No Cliaxgoa or Credits 

A«»1p A<=>2j A“3» A“<4j A“5p A«6* A«7j A"=7 b.j A*=8j 
A«9 9 A*»10, AolOttg A*=12> A»13* A«=l5s A—17 and 
A»18) 

Go Tho attached Specification Change No. 1*JE and Ccsasereial Change Proposal 
Swasaiy No. 11 ore horety iasorperated into and basics a port of Detail 
Specification Report No. ZD=22-=003 dated 20 September 19$6» 

H. Notwithstanding ary other provisions of the Furohaoo Agroemont and/oa? this 
Chan go Order No. 12 it is ezpresoly understood and agreed that the emeoutlua 
hsroof % Gsaar.ml DynanLss Corporation is oonditionsd upon and axprosaly 
subject to the prior execution by Delta Air Unas, Inc of Chong® Order 
Nos. 10 and 11 as said Chang® Orders were ©xaeatod ty General iynamic® 
CGrpeautien. 1 b tbs event said Change teder Nos. 10 and 11 oro so ©mseuted 
by Delta Air Unes„ Ine. this Chang® Order No. 12 shall ha considered in 
fbXl farsa and offset. In the event said Chang® Order No®. 10 and 11 ore 
not so ojBffinfced ly Delta Air Linos p Ino., this Change Order No. 12 shall to 
void end of no ©ffesrt. 


Bag® Qaa 







CHARGE CRDSR SO. 12 


T* 


pamiant to 

Artiola 5 of Rhrefcaoo Agrocmot dated 10 Septontor 1956 

fcjf and botocsa 

aglto.,Air_^jaes. I ce □ and General Rra*M&E3 CcaTm-at&oa _(S«Kftjr_.M*ifliPpJ 


I 0 Kxcapt as heroin codified all prowledons of the Detail SpaoifLoatlos 
shall rooadU) in ©float 0 


Aeosptod and Agreed to 

This _l«>feh.. day of _ Juan-* 1959 


DELTA AIR LINES, IHC„ 

B y /a/ C 0 E P Woolman .... 

Titl e , , President & , Geqat^ Hoaagcg 


GENERAL XXHAMICS CORPORATION 

Titlo_.Chlef of--Cootr ai^Mp&nAatgat ion 
Convair Division (San Diego) 
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FTu If 

£ONVAIR=SAN DIEGO . SALES ORDER 


^ 1 r 11 - 1 AAr Utosflg Inoo Datox 15 June 1959 

Atlanta Municipal Airport 

Atlanta 5 Georgia 30 Not 880=2=191 


Referencet (a) 


(b) 



Delta letter. File No<> 142 
dated ^ June 1959 

Goar er-L Change Proposal 

Noo 210B / 

MCL Wl0 0 322 

Dole Bo Nbo 4 , 010 j. Revised 

27 May 1958 


WO Not 30p000 Scries 


CONVAIR 880 - DRT.T/t 
SPECIFICATION ADMINISTRATIVE 
(REVISI ON TO INDICATOR T.TfiHT 


(1) DeltaJUrIdnea has accepted by Reference (a) cur proposal. Reference 
(b) (gfclsh_fugp *,enentp but doen not QCP 210A ^ prepared in 

accordance with MCL 10,322, Reference (cJo Delta airplane numbero 
1 through 10 are affected by this change 0 Accordingly« all depart- 

nanta coocernod are directed to proceed with the change outlined in 
xtoxenmsG (b ) o 

gine ring Specification Section will forward necessary rsviead 

i0 “ Pa f® S t0 ^Contracts Department within four weeks 
w/13/59) per reference (d) 0 

(3) Thin change has no effect on performance, doliveiy scheduio* 
aircraft woight or contract priceo 



o Digged 

= Commercial Changes 


SJHtde 

Log Noo 1584 

















COST AIR 

A Division of General Dynasties Corporation 
(Sen Diego) 

SEPTA HEHSTBS 

18 *me 1959 


Ho, l60 
Model. S2<*d 


Reference: Ca). S. 0. 880-2-191 dated 15 June 1959 
ib). Comnerelal Change Proposal Ho. SLOB 
(e). HCL Bo. 10,322 


spBcmcmoag ajssehistrative charge 

(Revision to Indicator light list) 


Delta Air lines has accepted, as evidenced by Raference (a), our Proposal, 
Reference (b), prepared In accordance with MBL 10,322, Reference (c)® This 
list supplasssntB CCr 210A, Sales Order Ifitautes #lA2. 

Description of Change: 

Page 6l, Paragraph 3.l6.11«3.1 INDICATOR IJQST £X9T: 

Revise the first itmajmder "FLIGHT EBGESEBR'S SEAIEXOH" as follows: 


Electrical 

ntomtng 

Itea ; "18 Pub© Lou Press® (Fuel Rye) Red X 

To : ” 6 Trans, Pun© Lou Press. (Fuel Sys) Amber X 

12 Booster Pun© Lou Press . (Fuel Sys ) Red X” 

Add the fallowing under "PHOTS® IHSTRUKSEI! PAJ3EL: 

Electrical 

DSgg fijag 

"1 Yam Dasper lest, "Bold" Red X 

1 Yam Damper Test, "Ready" Green X" 


Delete the following item: 

PAPginB BRAKE HgggOBB 

"1 Parking RHkn On A sSb&r X" 

ACXZQ33: All con cer ned are authorized to proceed with the above. Specifications 
Group to forward revised specification pages to Contracts within four 
weeks of Sales Order date. 

RECEIVED _____ 

/{*. j7 S."I&rgotrosa 
JUN 9 X ’59 f Project Engineer 

6-115 



«!SB:JMC:i8 


PROJECT 

SPEC. 

GROUP 













COHYAIB 

A Division of General Bynnatfcs 
{Sen Diego) ' 


Corporation 


SSIffA wtiju-h^ 


15 September 1959 


iJo- 175 
Model. 22-2 


Reference * 


[b) cqu.i u^-. dated 10 Ssptcantc.- 3559 

5 kclho^ S.ST 80 a ' os °- al Eo - 22fe 


(c 


RASSBKGsa SSAg Bags. &S 91 SLG 3 TO 


Description of Change: 

safety belts uiU f Grt nuilters ft*r new 

proposal. ' waoa mailable., on Custcoer approval of this 


AC530JJ; 


f *«»• Qnatixat. 

weeks of Sales Order date." J - C ^ tiaa Pages to Contracts aith-*.n fa 





■ 185ft 

' OJEGT 
SPEC. 
GROUP 







► 


C WVA IK SAN DlidGO 


Sold fees' Delta Air Line a, ln© 0 

Atlanta Municipal Airport. 
Atlanta^ Georgia 


SALES fr.t:'.. 1 , 

4 c 4- LL 

Dates I? June 1959 

^Revised* 1 July 1959 

SO Nos 880=2^190 


H*r.\T«v e; (a) Telseon, C D Jo May, 10 Juno 1959 WO No* SL^iCC* Series 

(b) Commercial Change Proposal No, 228 
(?) MIL tio 0 10 p 393 

id) D-,l 0 B n No, 4.010, revised 27 May 1958 


r 


CONVAJR 880 - LELTA 


'ASSENGER SEAT BELTS 




’ Linas na^s^soepted by Referenda (a) our ertfposalj, Reference (b), 
in agsordanclsvith MCI Noo I0 U 393 B Hof^rwico (a) 0 Delta atrpian* 


u Air 

i, reared in agcordonc’N^ith MCI No^, 10 u 393 B Hof^nce (a) 0 Delta airplane 
number* 1 through 10 eN^f footed by this cbfu^e 0 Accordingly, all dfc 
l b' 1 ou concerned are dlrV^ted to proa^jri'vith the change o ilinod in 

tflinrufiue (bj , 


Jifcineorintr Specification f>ectl>rr"vl>l forward necessary revised ape?ifj~- 
oa ion agoft to the Contmc^^epartmsnK^ilhln four weeks (7/12/59 per 
•U:ftrance (d) 


Thin change has 
;«ur* ran teed we 



on perfornonce,, dal ive^v schedule,, or aircraft 


BECB^ 

Jffl.lO’ 59 


pROJE cT 

SPEC* 

QROOP 




( iOg 1736 

) \y 

f\ Revised to cancel -= Customer approval 
' v;ithdrawn pending development of 

acceptable seat fitting by Engineering 




o/Jio l^igges 
Gbasnerolal Contracts 













C 0 H V A I R 

A Division of General Dynasties Corporation 
(San Dingo) 

JEUCk KQBU9ES 

16 June 1959 


No. 1^9 
Model. SfrS 


Deference: (a) 8. 0* 860-2-190 dated 12 June 1959 
Coamercial Change Proposal No. 228 
(c) M3L No. 10,393 


PAS8KMUKR SEAT ESIffS 

Delta Mr Hww has accepted, as evidenced by Beference |a) i our Proposal, 
Beference (b), p r ep ar ed in accordance with HBL 10,393* Beference (c). 

Task is as fallows: 

A. Fabricate a passenger seat, lounge seat and cabin attendant 
seat belt using a Cuasdns-Sanders buckle. (CS3100A), (2) 

seat attach fittings (MLll4 Type "A" and webbing (sii©38-l©-650) 
with a clear plastic tip. 

B. Identify per drawing SK-6020. 

C* T Titri ~- n ' t i Passenger, lounge and attendant b 1 seat belts. 


Action: ait concerned are authorised to proceed with the above. Specifics^ 






S’u r\ / ^ c 4 i^n 


CONVAIR-SAN DIEGO 

SALES ORDER 

Sold to: Delta Air Lines, Inso 

Date: 5 

June 1959 

Atlanta Municipal Airport 


Atlanta, Georgia 

SO No: 

880»2»189 

Reference: (A) Delta letter. File Noo 142 

WO No: 

30,000 Series 

dated 28 May 1959 



(b) Camuojwial Change Proposal 
Koo /236 y 

(©) Mci>-iw; 10,339 
(d) D«IoBa KOo 4*010, Revised 
27 May 1998 



CONVAIR 880 ~ DELTA 
SPECIFICATION ADMINISTRATIVE CHANCE 

1SBAKGB A3 24& TO AS 2UD) 

(1) Delta Air Lines has accepted by reference (a) our proposal, 
reference (b), prepared in accordance with MCL 10,339* reference 
(c)o Delta airplane numbers 1 through 10 are affected by this 
changeo Accordingly, all dapartoents concerned are directed 

to proceed with the change outlined in reference (b) c 

(2) Engineering Specification Section will forward necessary revised 
specification pages to the Centrants Department within four weeks 
(7/5/59) per reference (d) 0 

(3) This change hao no effect on performance, delivery schedule, 
aircraft weight or contract price 0 



t 


\ 




59 


5SBS9 

pf*OJ ecT 

SPE ^ 














C ; 0 N7A2R 

A Division of General Byneaica Corporation 
(Son Diego) 

L 

' KilSA Km 

12 June 1959 


Bo. 158 
Jtodel. 22-2 


Reference: (a) So 0. 880-2-189 dated 5 June 1959 
(b) Consserdal Change Proposal Bo. 236 
fe) MX. Bo. 10,339 


SPBC1FXCAQ30B I 


rnwnzji* 


MSECTB CHAISE 


(Change AS 246C to AS 2&W) 

-* 

Delta Ai rl i ne s has accepted, os evidenced by Reference (a), our Proposal, Reference (b), 
prepared in accordance with HSL 10,339, Reference (e). 


Inscription of Change: 


Page 75, Paragraph 3.16„8„2d2 - ZSS99BJHESEF PASSES: 

Chang e the following In the first sentence: 

Prom : "Aeronautical standard 2b6c, revised 12-13-34" 

To: "Aeronautical Standard aSkD, revised 3-13-38” 


All enaesrned aro authorised to proceed frith the above. Specifications Grot® 
to forward revised sp ec i f ication pages to Contracts within four weeks of 


Soles Order date. 


JSBs<3JS3:is 



Project Engineer 
6-115 


RECEIVED 

JUN lfe'59 


PROJECT 

SPEC. 

GROUP 












m ^ cd* kt 


CONVAIR-SAN DIEGO 

SALES 

ORDER 

Sold to: Delta Air Lines, Inc. 

Atlanta Municipal Airport 

Date: 

2 June 1959 

Atlanta, Georgia 

SO Ho: 

880-2-188 

Reference: (a) Sales Order No. 880-2-183 
dated 13 May 1959 
(b) Sales Order No. 880-2-40 
dated 18 October 1957 and 
last revised 9 May 1958 

W0 No: 

30,000 Series 


) 


CONVAIR 880-DELTA 

RETURN OF DELTA AIR LINES 8 OWTHD MATERIAL 

(1) Under reference (a) Sales Order, Delta Air Lines loahed to 
Ccnvnlr mm (1) Mapco Warming Oven, Part No. 206-117, Serial 
Noo 12057 and one (1) Mapco Two-Gallon Liquid Container, Part 
Noo 180-117, Serial No. 4848 and under reference (b) Delta 
Air Lines loaned to Convair one (1) each Model 815 Ref Manu¬ 
facturing Company food tray carriers These were for use in 
the development and manufacture of the Delta Model 880 buffets» 

(2) The above items were returned to Delta Air Lines, Attention - 
Co Jo May, Building 19, Room 129 on 2 June 1959. 

(3) Material Department will prepare "record purposes only" pa ekin g 
sheets covering the return of the above material to Delta Air 
Lines and forward a copy of the packing sheet to Commercial 
Contsracto, Mail Zone 10-00, Attention - S 0 J Q Harris. 



SJHtdo 


Log Hoo I V . 5 


) 






■59 


pROJE rt 

spec. 

GROUP 











C01JVAIR-SAN DIEGO 

SoM to: Delta Air Lines Ino« 

Atlanta Municipal Airport 
Atlanta, Georgia 

Reference: (a) Delta letter, File No. 142 B 
dated 25 May 1959 
(b) Cosnnpreial Change Proposal 

H6./237S 

(e) MCLMw4o s 340 
(d) DoInBo Noo 4^010, Revised 
27 May 1959 


_su ^ C ri^ II 

SAL :s ORDER ,v j (f p 
Date: 26 May 1959 
SO No: 880-2=187 
WO No: 30,000 Series 


) 


CONVAIR 880 - DELTA 
SPECIFICATION ADMINISTRATIVE CHANGE 

(DELATE POSITION LIGHT FLASHER) 

(1) Delta Air tinea has accepted by reference (a) our proposal,, reference 
(b) D prepared in accordance with MCL 10„340, reference (c)o Delta 
airplane numbers 1 through 10 are affected by this changeo Accord- 
ingly, all departments concerned are directed to proceed with the 
change outlined in reference (d) 0 

(2) Engineering Specification Section will forward necessary revised 
specification pages to the Contracts Department within four weeks 
(6/23/59) per reference (d)o 

(3) This change has no effect on performance, delivery schedule, 
aircraft weight or contract priceo 



SJHide 


Log No q 1436 

received 

JUN 8 ’59 

project 

SPEG 

GROUP 










C 0 H V A I a 

A Division of General Dynamics Corporation 
(San Diego) 

DELTA HBSUJES 

1 Jims 1959 


Do. 157 
Model. 22~3 


Reference: Ja), S. 0. 8ao-2-l87 dated 2 6 Hay 195S-- ) 

ity. Cenaarcial Chsngs Proposal Eo.(l%7 J 
(c). MCL Nb. 10,340 V 


SFECIFICOTOH AI81IKI6TRATI03 CHANGE 
BBIBEB POSmCM XJKffiT FLASHER 


Delta Air Lines has accepted, as evidenced by Reference (a), our Proposal, Reference 
(b)„ prepared in accordance tilth ®L 10,340, Reference (c). 

Description of Change; 

Page A-3, APPENDIX I«C, ELECTRICAL EQDIPMEHF: 

Delate the following item fraa the Description List: 

"1 Position Light Flasher” 


ACTION: All concerned are authorized to proceed with the above. Specifications Group 
to forward revised specification pages to Contracts within four weeks of 
Seles Order date. 


JSB;JK!;1b 



Project Engineer 
6-115 













u 




!C 


i, 0 5 


Vat «■: r Tt..t; - 


JJSC-C 

SALES r 

■crJ- i.-Saiw *hmj 

Delta Air Lines laa, 

Date; I 

Atlanta Munix tpal .Urpart 

Revised 

Atlanta,, Georgia 

SO Nos 

(a) Delta T^X dated 25 Hr/ 1959 

(b) C&aa^KTSul) Cn nge Proposal 
Wff/UOA/ 

(c) msj!&szo 0 2ov 

(d) D«,I(,do NOc 4 ? O1.O 0 Revised 

R7 May 495® 

(e) Delta letter,, Film No 14?. 3 

VO Nos 


dn'iad 3 June 3959 


it s-~ 


STABI LI SER TRIM CONTRO L, 

B.LSTT ; ,TC_ jRiy B CAPABILITY INCORPORATION OF 

Lblta A3r lines has accepted by reference (a) cur proposals roferOECti 
<b} 0 prepared la accordance with MCL 10 p 207 9 reference (s) r Da.TLt» 
airp ana ourobere 1 through 10 are affected by this change 0 Ac cord- 
higl„ v £ , all te -irtaenfca concerned are directed Lo proceed with this 
char, re outlined In reference (b)„ 

5ngx jeering Specific a tisui Section will forward nenenaary revised 
ape,,; fSevatlan pages to the Contracts Department within four weeks 
(6/23/59) pox reference (dJ 0 

‘3, Fhifl chongo reaulta in or Increase of fguaran 4 . oad weight empty ef 
twsn.y {*0) pounds pox* aircraft but does not affsst performance 6sr 
ioli’.ieiy eehedaio 





. l-Mlia?. 



recewed 


q ’59 


project 

SPEC.— 

GROUP 


^Revised to add raforonce (a) 


I-f n Digger 
Maitagei* -- CcaaisBrcial Centra Xn 











COBTAia 

A Division or General Dynamics Corporation 
(Ban Diego) 


EglTA HUGHES 


1 Jane 1959 


lo* 1 $6 
t'odel. 22-2 


Reference: (a 


I 


> 



S. 0. 


880-2-l86 dated 26 May 1 959 
•dal Change Proposal Bo/'Iaq] 


SEABHSZER TRIM COUTOOL 


blbsboc drips capability saccRrcamcB eg 


Delta Mr Lines has accepted, as evidenced toy Reference (a), our Proposal, Reference 
(to), prepared in accordance with MCL 10,207* Reference (c)> 

Description of Change: 

Page to Add the following new paragraph, after paragraph 3.10.1.5: 

n 3.10.1.5.1 SEABIUZEB TRIM CONTROL: An electrically operated motor 'and 
clutch assembly toe Incorporated in the stabilizer trim system to pro¬ 

vide control of stabilizer trim toy naans of switches installed on a knob 
on the upper part of the outboard horn of the pilot's and co-pilot's con¬ 
trol wheels. Switches shall toe installed at an angle inclined forward of 
the vertical. The switches shall toe of the alide-contact-type and s h all 
operate qp and forward for nose down trim end down and aft for noso 19 
trim. An override switch shall toe provided on the pedestal, adjacent to 
the stabilizer hydraulic cutoff, capable of disconnecting all power to the 
electric stabilizer trim system. Ibis switch shall toe guarded in the !, on 
position". 

Page 84, Paragraph 3 . 16.17 ESSENTIAL POWER (AC POWER): 

Add the following items under "Flight Controls”: 

" 3 . Stabilizer Trim - Emergency Motor RECEIVED 

4. stabilizer Trim - Wheel Control Motor" 

Page A-3, APPENDIX I-C, ELECTRICAL ECJUlFlfSHT: JUN 3 59 


PROJECT 

SPEC. 

GROUP 


Add the following items to the Description List: 
"One Wheel Control Motor (Stabilizer Trim) 


(f/N to be supplied) 


This change results In a weight esgty increase of 20 pounds per airplane. 


ACTIOS: All concerned ore authorized to proceed with the above. Specifications Group 
to forward revised specification pages to Contracts within four weeks of 
Sales Order date. 



JSB:J®:is 











_£«i\ n * 

SALES ORDER 


f) 


CONVAIR—SAN DIEGO 


Sold tot Delta Air Lines D In s 


Date: 21 May 1959 


Atlanta Municipal Airport 
Atlanta, Georgia 


SO Not 880-2-185 


Referencet (a) Delta letter. File No* 142, 
dated 19 May 1959 
(b) Cora 1 Change Proposal 



WO Not 30,000 Series 


Noo (230 ) 

(o) MCL W40„327 
(d) D 0 IoBo Noo 4,010, Revised 
27 May 1958 


CONVAIR 880 - DELTA 
SPECIFICATION AIMINISTPATIYE CHANGE 

fSTAINLESS arm. TUBING TO 
WING CENTER SECTION. WITH EXCEPTION ) 


(1) Delta Air Lines has accepted by reference (a) our proposal, reference 
(b), prepared in accordance with MCL 10,327, reference (c) 0 Delta 
airplane numbers 1 through 10 are affected by this change<> Accord¬ 
ingly, all departments concerned are directed to proceed with the 
change outlined in reference (d) D 

(2) Engineering Specification Section will forward necessary revised 
specification pages to the Contracts Department within four weeks 
(6/2V59) per reference (d) 0 



SJHtde 









COHVAIR 

A Division of General Dynamics Corporation 
(San Diego) 

mm i ffHoiEs 

26 May 1959 


So. 155 
Modal. 22-2 


RECEIVED 


Baferanca: 



S. 0 880-2-139 doted 21 May 1959 
Coamardal Change Propocal So. 230 
NCL So. 10,327 


SFSCmCAXXQS AI&ItaXSHUffitVE CHAS3ES 
(STMHXJSS S nSSEL TUBEOS SO WE8* CENSKR SBOSEOH, WITH 


JUM2 <59 

PROJECT 

SPEC, 

GROUP 




ETOGEJ) 


Delta Air Lines has accepted, as evidenced by Reference (a), our Proposal, 
Reference (b), prepared in accordance with MCL 10,327# Refer en c e (c). 

Description of Change: 


Page 91, Paragraph 3-12-9*8 - PIE XM Pm FEHSEOB: 

Revise the first sentence as follows: 

iinea ovtowiAi to the fuel tanks hs stainless 
steel tubing except that lines in the n ac el le may be fire¬ 
proof, fatigue end abrasion resistant flexible hose." 

go: "Fuel linen extossl to the fuel *nnta and sealed structure 

sing center section be stainless steel tubing except 

that lines in the may be fire-proof, fatigue sad 

abrasion flexible hose." 


A PIOW* All concerned are authorized to proceed with tbs above. Specifications 
Group to forward revised specification pages to Contracts within four 
weeks of Sales Order date. 



dSB:JMC:ie 


&. S. Ber^&rcm 
Project Engineer 
6-119 
















CONVAIR-SAN DIEGO 


SALES ORDER 

Dates 21 May 1959 
SO Nos 380-2=184 


Sold tos Delta Air Lines, InCo 


Atlanta Municipal Airport 
Atlanta, Georgia 


References (a) Delta letter, file no D 142, 

ay 1959 

(1>) Change Proposal 



WO Nos 30,000 Seriea 


( 1 ) 


( 3 ) 


NOo (226 J 

(o) MCL Ne< x io,332 
(d) DoIoBo NOo 4s010, Revised 
27 May 1958 


somjjL.rn.--mu 

SPECIFICATION ADMINISTRATIVE CHANGE 

(MMCATE STABILIZE? TRIM AHD gJgTRICA L_SIAf!PW. CONTROL 

SWITCHES TO .miffligt H/H COMHt OF fflE PILOT’S PEDESTAL) 

Delta Air lines has accepted by reference (a) our proposal, reference 
(b), prepared in accordance with MCL 10,332, reference (c)o Delta 
airplane numbers 1 through 10 are affected by this change 0 Accord¬ 
ingly, all departments concerned are directed to proceed with the 
change outlined in reference (d) 0 

Engineering Specification Section will forward necessary revised 
specification pages to the Contracts Department within four weeks 
(6/21/39) per reference (d)o 


This change has no effect on performance, delivery schedule, aircraft 


( 1 ) 


(3) 


weight or contract priceo 



/^-\ t / 



for PyH* Digges 

Manager - Commercial Contracts 


(7 


SJHsdc 













COHVAIR 

A Division of General Dynamics Corporation 
(San Diego) 

MM HSHIHES 

So May 1959 


Bo. 154 
Hade!. £2-2 


Heforanco: (a). 8. 0. 880-2-184 dated 21 Hay 1959 

tbJ. Cosaaareial Change Proposal Bo. 226 
(e). 12L &d. 10,332 


SPECIFICATION AMONISERATXVE CBABQB 


{mwcxm 8TADSUZEB HHi ABD ELECTHI SCABBED 
com Q? THE PHOT'S PEDESTAL) 




L SWITCHES TO THE 10SER R/B 


DaSLta Mr lines has accepted, as evidenced by Reference (a), our Proposal, Re¬ 
ference (b), prepared in accordance with M2L 10,332, Reference (c). 

Description of Change: 

Page 1Q2A, Figure 3* 17-1 Pilot's & Copilot's Pedestal: 

"This proposal has no effect on the specification language but changes 
the above figure number frees 3 .17-1 to 3.14-6 and relocated the stabilizer 
trim and electrical standby control snitches as shown an the attached 
revised illustration." 

E nc losure (A) One (1) copy of Figure 3-14-6 Pilot's end Copilot's Pedestal. 



JBB:<1KD:is 


ACTION: 


All concerned ere authorized to proceed vith the above. Specifications 
Group to forward revised specification pages to Contracts within four 
weeks ot Ssalea Order date. 









CONVAIR-SAN DIEGO 


SALES ORDER 


Sold to: Delta Air lines, Ine« 


Date: 13 May 1959 


Atlanta Municipal Airport 
Atlanta, Georgia 


SO Nos 880-2-183 


Reference: (a) Delta letter, file 142 
dated 1 May 1959 



WO No: 30 p 000 Series 


DELTA OWNED MATERIAL 


(1) Delta Air Lines has loaned to Convair one (1) Mapoo Warming Oven, 

Part No,, 206=117, Serial No« 12057 and one (1) Mnpco Two-Gallon 
Liquid Container, Part Noo 180-117, Serial Noo 4843 for use in the 
development and manufacture of Delta buffetso The customer deliver¬ 
ed these items direct to the furnishings Group in the Engineering 
Department for further transmittal to Weber Manufacturing Companyo 
The loan of this equipment is being made for a period of thirty (30) 
day So Therefore, unless further advised both items should be re= 
turned to Delta Air lines, Attention: C 0 Jo May, Building 19, Dp r 
Room 129 ®n 1 June 1959o 

(2) Receiving Department is requested to originate a "record purpose Sffir 2 i ■ 
only 0 receiving report to record receipt of the warming oven and 

liquid container in accordance with the above» One (1) copy of spec," ' 
this receiving report should he forwarded to the Commercial S&oup 

Contracts Department, Attention* So J 0 Harris, Mail Zone lO^OOo 



Dlgges 

Commercial Contracts 


SJH:do 


log No°1256 


) 












CGSVAia 

A Division of General Dynasslca Corporation 
(San Diego) 


murA Mmms 

Ik lfey 1959 


So. 153 

Wei. 28-2 


Reference: 


(a). S. 0. 860-2-163 dated 13 May 1999 


DEICA OWHED MATERIAL 

Delta Mr Lines has loaned to Ccnvair one (l) I&pco Warming Oven, Fart Do. 206-117, 
Serial Ho. 12057 and one (l) Mspco Two-GaUoa Liquid Container, Fart Ho. 160-117, Serial 
Ho. W for use in the develcr aaat andssnufacture of Delta buffets. The customer de» 
livened these itsns direct to the Furnishings Group in the Engineering Department for 
further transmittal to Weber Ifenufseturiag Company. The loan of this equipment is being 
made for a period of thirty (30) days. Therefore, unless further advised both items 
should be returned to Delta Air lines. Attention: C< J. Slay, Building 19, Room 129 on 
June 1, 1959 . 


RECEIVED 

MAY 20 ’59 

P^O FpT 


ACTIOS!: Furnishings Group is authorized to proceed as noted above. 


:ia 



Project Engineer 
6-115 






CONVAIR-SAN DIEGO 


SALES 


Sold to* Delta Air Lines, Inc<> 

Atlanta Municipal Airport 
Atlanta,, Georgia 



-2 2 __ 


Date* 11 May 1959 


SO Noc. 880=2“182 


Reference* (a) Sales Order No<> 880=2=40 
dated 18 October 1957 and 
last revised 9 May 1958 


WO Woo 30,000 Series 



) 


CONVAIR 880 - DELTA 


F 




OF DELTA AIR LINES* OWNED MATERIAL 


r 


(1) Under reference (a) Sales Order, Delta Air Lines loaned to Convair 
one (1) electric oven with trays. Model 206-156, Serial No» 4021 
and one (1) two-gallon beverage container„ Model 189-140B, Serial 
Noo 11170 for use in the development and manufacture of the Delta 
buffetso 

<2) The above items were returned to Delta Air Lines, Attenticn-C« J, May p 
Building 19 p Room 129 on 1 May 1959° 

(3) Material Department will prepare "record purposes only" packing sheets 
covering the return of the above material to Delta Air Lines and for- 
ward a copy of the packing sheet to Commercial Contracts, Mail Zone 
10=00, Attention-So J 0 Harris Q 


SJHjdc 
bog No.i12au 


RECEIVED 

MAY 13 '59 

PROJECT 

SPEC. 

GROUP 



} 















C 0 H V A I R 

A Division of General Dynamics Corporation 
(San Diego) 



mi ea samnss 


12 Kay 1959 


Ho. 152 
Model* 22-3 


Reference: (a). S. 0. 880-2-lQl dated 11 May 1959 

(b) . Ccnsarcial Chnngp Proposal Ho. 223 

(c) . ML Ho. 10|329 

spsezsiemesi Ajanoaramre mmm 

mission QP DOWHSTKEAM FUEL SCHEM AMD CLARIS? IHU3HT CF PAR. 3.12.9*9*1 


Delta Mr Lines has accepted, as evidenced by Reforeace (a), our Proposal, Reference 
(b)» prepared in accordance with KCL 10y329, Reference (c)« 

m&mpnm a v mm®-. 

Page 52, Paragraph 3.12*9*3 » STRAgHBRS AHD SXXflSRS: 

Delete the first sentence which reads as follows: 

"An 8*10 mash fuel screen which can he readily drained and serviced nhsll be 
installed in the fuel supply downstream of the e mer gency shut-off valve 
connection to each engine." 


Page 52, Paragraph 3-12*9-9*1 - QBASEEXT? GAS6S: 

Revise the third sentence so follows: 

From : "The fuel gage units in the tanka Shall he provided with disconnect 

plugs and receptacles and shall be designed to permit installation or 
replacement without special tools." 

To : "Tbs fuel gage units in the tanka shall be provided with tonsinsl poets 

which obeli be designed to permit inatsUatian or replacement without 
special tools." 


ACTIQH: All concerned are authorized to proceed with the above. Specifications 

Group to forward revised specification pages to Contracts within four weeks 
of Sales Order date. 



JBBiJMCiifi 


Project Engineer 
6-115 


RECEIVED 


M6Y 15'59 


PROJECT 

SPE.C. 

GROUP 












CONVAIR-SAK DIEGO 


U M Al d < 


( O^ja/ctc /i 

SALES ORDER 

Sold tos Delta Air Lines a Inco Dates 11 May 1999 

Atlanta Municipal Airport 

Atlanta,, Georgia SO Ho* 880-2-481 

Reference s (a) 

(b) 

(c) 

(d) 


Delta letter 8 File No* 142 p WO No* 30^000 Series 

dated 30 April 1999 
CoamejccJUil Change Proposal 
No.(223U> 

MCL NoTlO p 329 

DoIoBo Noo ApOlOp Revised 

27 May 1938 



COHVAIR 880 - DELTA 
SPECIFICATION ADMINISTRATIVE CHARGE 

fnCT.CT'tnw nr rm ,stream FUEL SCREEN > 

AND CLARIFY INTENT OF PAR. 3 0 12 fl 9 0 9 0 lt 


I 


(1) Delta Mr Lines has accepted by reference (a) our proposal,, reference 
(b) p prepared in accordance with MCL 10 0 329 c reference (c)* Delta 
airplane numbers 1 through 10 are affected by this change* Accordingly 0 
all departments concerned are directed to proceed with the changes 
outlined in reference (d)„ 


(2) Engineering Specification Section will forward hecessary revised 
opacification pages to the Contracts Department within four weeks 
(6/8/59) per reference (d)o 


'i "ir 

t 


uwm 


(3) This change has no effect on performances delivery schedule g aircraft $yfjy j, 
weight or contract price 0 ^ 591 

p «a jeer 
s p £Ci r 



Digges 

?er - Commercial Contracts 


SJHsde 


Log Noo, B9 


1 











CONVAIR-SAN DIEGO 


Sold to; 


Reference g 


Delta Air Lines, InOo 
Atlanta Municipal Airport 
Atlanta, Georgia 

(a) Delta letter. File Noo 142, 
dated 1 May 1959 

(b) Change Proposal 

Ko/ 22 fr^ 

<«) MClNferIOp333 
(d) D 0 I«B. Hon 4 p OlO 0 Revised 
27 May 1959 


U /Vj /■! i 


SALES ORD ER 

^dj«i ■ ■ ■■ -nr~i ' 

Date: 7 May 1959 
SO Ho: 880=2*480 
WO Hog 30,000 Series 


COOTAIR ?30 - DEL TA 
SPECIFICATION ADMINISTRATIVE CHANGE 
(MISCELLANEOUS SPEC I FICATION LANGUAGE REVISION ) 


(1} Delta Air Lines has accepted by reference (a) our proposal, reference 
(b) 9 prepared in accordance with MCL 10,333, reference (o)e> Delta 
airplane numbers 1 through 10 are affected by this change «> Accordingly, 
ell departments concerned are directed to proceed with the change 
outlined in reference (d)„ 

(2) Engineering Specification Section will forward necessary revised 
specification pages to the Contracts Department within four weeks 
i''6/8/59) per reference (d)<, 

(3) This change has no effect on performance, delivery schedule, aircraft 
weight or contract prise 0 

PROJECT 

SPEC. 

, ■ , r - t- ..rr. . - OgOI 1P 


o Dlgges 

«■ Commercial Contracts 



RECEIVED 

HAY 13’5Sf 


SJH:d© 

Log No.jaaa 











4 


) 


COBVAIR 

A Division of General Dynamics Corporation 
(San Diego) 

DELTA MINUTES 

8 May 1959 



No. 191 
Model. 22-2 


Reference: 


(a) . S. 0. 880-2-180 dated 7 

(b) . Commercial Change Proposal No. 227'>, 

(c) . MCL Ho. 10,333 - 


SISCIFICATION ADMINISTRATIVE CHARGE 
MIBCKLLAHEOaS SEBCIFICATKffl LANGUAGE REVISION 


> 


Delta Airlines has accepted, as evidenced by Reference (a), our proposal.. Reference 
(b), prepared, in accordance with MCL 10,333, Reference (c). 


Description of Change: 


Page 23, Paragraph 3 . 6.3 - ELEVATORS: 


In the first line of the last sentence, the word "trim" 


Bag© 98 , Paragraph 3.14.1.1 - PILOT’S IKS'] 


WIUM&IP 


IT PANEL: 


Delete the following X4th and 17 th items from the instrunsnt list: 


"One airspeed synien electrical failure warning light 
One power failure indicator (essential bus)*’ 


RECEIVED 


Add the following item to the instrument list: MRY 12 59 

project 

"One caster caution light" spec. 

GROUP 

Page 104, Paragraph 3 .I 9 .I.I .3 - OBSERVER'S SEAT: 


Revloe the following paragraph: 

From; "A folding auxiliary seat with upholstered seat, backrest end arms, 
shall be provided aft of the pilot for use of an observer". 

To : "An upholstered auxiliary seat with backrest and arms whan he in¬ 

stalled aft of the pilot for use of an observer". 


) 


104, Paragraph 3.19.1.1.6 - PASSENGER SEATS: 
Revise the first sentence to reed as follows: 











COSWAIR-SD 


musk S-EEHUBS3 


So. 153L 
Modal. 22~2 
JOga 2 of 3 


8 Fhy 1959 

ENge 1G4, Raragrevpi 3 *19 *1*1*6 - FASSSH2S? 3SA33: coat. 

"Ste passenger seat gm^aEu shall ho as shoyn era figures 1-3 sad. 1-3". 
Change the following in the fifth sentence: 
gypsa : ^(except for club oxen and forward coin cabin seats)" 

go: "(except fOr dub axes, seats)" 

Fa@3 no, Barograph 3«19*3 *i*i - EfisasBOBR ommsmmsz 

£n the fourth lies, chongo "38 inches" to "2^ incites" 


i*COTJ?: All concerned are cnthoxlaed to proceed with the above. Specifications 
Group -to forward revised specification pages to Cootreste within four 
reeks of Sales Grfior date. 









I 


COHVAXR-SAN DIEGO 

Sold tos Delta Air Lines, Inc 0 

Atlanta Municipal Airport 
Atlanta, Georgia 



Dates 24 April 1959 
SO No: 880-2-179 


Reference; 


(a) Delta letter, File No« 142, 
dated 14 April 1959 

(b) CoomsreSfel Change Proposal 
Kc*o/l66A ) 

(c) KClW^ 1O 0 27O 
(d) DoIdBo Noo 4 0 O1O p Revised 
27 May 1959 


WO No; 30,000 Series 


u ry m A G_j 


/<r 



CONVAIR - 880- DELTA 
SPECIFICATION ADMINISTRATIVE CHANGE 

MSCHLLAflfOTJS SPECIFICATION REVISIONS) 

(1) Delta Air Lines has accepted by reference (a) oar proposal, reference 
(b), prepared in accordance with MCL 10,270, reference (c)o Delta 
airplane numbers 1 through 10 ore affected by this change 0 Accordingly, 
all departments concerned are directed to proceed with the ohango 
outlined in reference (d) □ 

(2) Engineering Specification Section will forward necessary revised 
specification pages to the Contracts Department within four weeks 
{5/24/59) per reference (d) 0 

(3) This change has no effect on performance, delivery schedule, aircraft 
weight or contract price D 



received 

MflV 7 ’59 
p «oject 

SPEC. 

GROUP 
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C 0 H? A IH 

A Division of General Dyneralcfl Corporation 
(San Diego) 

delea mmms 


39 April 1959 


Ho. 150 

Model. 22-2 


Deference: {a). S. 0. 680-2-179 dated 3k April 1959 
ft)). Co oncrd al change* proposal Ho. 166A 
(c). B33L Ho. 10,270 


wmmmmm mmcsmsrrE. cams 

(ESSCELLAHEOUS SEECBICAIXON HS9X8XQHS) 

Delta Air Lines has accepted as evidenced by Reference (a), our pgoposal, Re- 

forsztse (b), prepared in acco r dance with MDL 10,270, Reference (c). 

Description of Change: 

Page 3 , Paragraph 1.1 BASIC S3EE: 

Bevies the first sentence as follows: 

gross : "All M«g wn qfraii be attached with screws or bolts and anchor nuts, 
except that It will be pamLsoible to use rivets to attach the wing 
it>gd?ng o&ga section to the forwa r d logs of the piono hinges." 

To : "All hinges ah^ L l I be attached with screws or bolts and anchor nuts, 

except wing access door hingawimy be installed without anchor nuts. 

It will be permissible to use rivets to attach the wing leading 
edge section to the forward lege of the piano hinges." 

Page 31, Paragraph 3 . 7 .I. 6.3 PASSBX3SR CGMPAKBESHT ED3GKEH}: 

B 

Delete the following words, starting in the 11th Use: 

"of undersesb panels and those panels which need not he removed for servicing" 

Fags 55 , Paragrph 3 . 12 . 9 . 13 .1 USEER-WI3J HBgffijgLCSls 

In the eight line, change "600 gpa" to "300 gpm" 

The following not appear in the Spgciflcgtionlangnnge, end is presented qspec. 

explanatory information for the proposed changes to the below items: gbqup 


RECEIVED 
m 5'59 

PROJECT 


a. Page 3* Paragraph 1.1 BASIC TZEBs 

All fasteners necessary to open doors for normal access shall be held 
with, a chor nuts. Binges an wing access doors will not require anchor 
nuts since hinges screws are not removed for normal access. 



















1 


e 0 0 V A X E 

A Division of General Dynamics Corporation 
(San Diego) 

DAL Minutes 

18 August 1958 130. Ill 

22-2 

Ref: (a) S.O. 880-2-123 dated 13 August 1958 
(h) CoonBerclal Change Proposal So. 157 
fc) MCL No. 256 

1. BATTERY, CHARGE IMM 24 to 27*5 VOLTS 

Delta Air Lines has accepted, as evidenced by Reference (a), our proposal. 
Reference (b), prepared in accordance with MCL Ho. 256 , Reference (c). 

Description of Change: 

Page 66, Para. 3.18.2.3 BATTERIES : 

Revise the first sentence to read as follows: 

"Battery power of 27*5 volts shall be available." 

Page 66 Para. 3-16.2.4.2 BABTEBX COMPAHTMEHT FXHISH : 

Revise paragraph and paragraph title as follows: 

"BATXEH; ARSA FXHXSH: The battery area shall be painted with electrolyte- 
re Blst ant paint." 

Page A-3. AFEEHBP I-C, ELBCTRICAL BOHEEMEHT : 

Change the 10th item In Description List as follows: 

From : "1 Battery, Storage (24 volt or 2 - 12 volt) nickel-Cadmlum" 

To : "1 Battery, Storage, Hidel^adnlum, 27*5 volt" 

ACTXG9: All concerned are authorised to proceed with the above- Specifications 
Group to forward revised specification pages to Contracts within four 
weeks of Sales Order date. 



AJS:JMC;rb 












CONVAIR-SAW DIEGO 


SALES ORDER 


SALES ORDER 


Jj ** *k* 


Sold to: Delta Air Lines, Inc a 


Reference: (a) Delta letter, dated 12 Augu 


Atlanta Municipal Airport 
Atlanta, Georgia 



Date: 13 August 1958 
SO No: 880-2-123 
WO No: 30,000 Series 


(b) Commercial Change Proposal No„ 157 

(c) MCL Noo 10,256 { 

(d) Dol.Ba Noo 4o010, Revised 


MCDEL 880 - DELTA 


BATTERY. CHANCE FROM 24 TO 27,5 VOLTS 


(1) Delta Air lines has accepted, as evidenced by Reference (a), our proposal. 
Reference (b), prepared in accordance with MCL No 0 10,256, Reference (c)» 
Accordingly, all departments concerned are directed to proceed with the 
change outlined in Reference (b), 

(2) Engineering Specification Section will forward necessary revised specifi¬ 
cation pages to the Contracts Department within four weeks (9/9/58) per 
Reference (d). 

(3) This change has no effect on guaranteed weight, enpty, performance, deli¬ 
very schedule, or contract prlce c 


SJH:bc 




Manager of Contracts 


RECEIVED 

AUG 15*58 


PROJECT 

SPEC. 

GROUP 















C O H V A I B 

A Divislaa of Ganarol EynsaUs Corporation 
(San Siogo) 

ESHOA KEMCSS 

29 jfcril 1959 

0 o. 150 
Model* 22-2 
Page 2 of 2 


"bo Pegs 31, 3«7«1.6.3 PASSEBS30R CHSfPMEISKa? FlOCKEKSs 

yha second sentence applies specifically to "the floors in the heavy 
traffic areas (entry ways, galley, aisle and lavatories)the 
wzds "of underseat pacals sad those panels lAiich seed rot be reamed 
for servicing" apply to panels other than those listed above* Since 
the last eeatenco of this paragraph Includes the reqpaireEaots for these 
"light duty” panels* deletion is proposed for tbs words "of undersea* 
panels and those panels which need not be reached for servicing." 


e. Page 05 * Paragraph 3»12.9«13«1 UBD®-mS3 X 




She "600 gpffl* capacity noted in paragraph is in error and should read 
°300 ©ed". 


* 


JCKOTi ati ccacemsd are authorised to proceed with the above* Specifications 

Oroq? to forward revised specification pages to Cantrects within four xsdSSss 
of Salsa Order date. 



Project Engineer 

J8B;<S£®sia 6-110 


RECEIVED 

WHY 5 ’59’ 

PRO J SCt 
SPEC, 

GROUf 











^ C0NVAIR=SAN DIEGO 

i* ■ ■ ■ ■ i i I ■■ mrwm 





) 


Sold tot Delta Air lines, Inc® 


Atlanta Municipal Airport 
Atlanta. Georgia 


Date: 16 April 195*) 
Revised: 27 April 1959 
SO No® 880=2-178 


Reference: (a) Delta letter, file No 0 142 
dated 13 April 1959 


WD No® 30 000 Series 


DISTRIBUTION OF C0NVAIR 880 TECHNICAL DATA - DELTA AIR LINES 

mu iww i n >m .. . WM****^"— u i ■— ■i^ mhisE 


(1) Salas Order 880-2*151 established a distribution of technical data to Delta Air 
Lines® Reference (a) letter establishes a net* distribution list for technical 
data da* to recent Delta organisational changes) therefore, this Sales Ord©? 
cancels and oupareedoa Sales Order 880=2*151 dated 1 December 1958 and revised 
12 December 1958® 

{a) The foil wing data should be sent directly to Publications Section,, 

Methods and Training Department, Delta Air Lines, Inc®, Atlanta 
Airport, Atlanta, Georgia: 

1® Maintenance and Overhaul Manuals. 

2o Parts Catalogs® 

3® Standards Manuals® 

4° Vendor Parts Lists® 

5 s Manufacturing Processing Standards® 

6® Gonv&ir Service Mag&xAnes (Traveler and similar publications)® 

(b) The data listed below should be distributed directly to Engineering 
Records, Engineering Department, Delta Air Lines, Inc®, Atlanta 
Airport, Atlanta, Georgias 

1® Service Bulletins® 

2® Service Change Letters® 
is Service Tele grans .< 

4® Service Engineering Reports® 

5® Field Service Reports® 

6® News letters® 

7® CV-880 Drawings (hid Cards) 

(«) Training material and related data should be continued to be shipped 
directly to D 0 C c Garrett, Superintendent Methods and Training, 

Delta Air Lines, Atlanta Airport, Atlanta, Georgia® 


RECEWEtt 


) 



m 7,59 



PROJECT 

SPEC. 

QBOUP 










Sold to? Delta Air Lines„ Inc 


i.6 Apr 1 3959 
SO Ns» o 80O-2-r S 


) 


(2) Copies of ell tranoalfct&l letters oovnrjvrii' thoi alw data Quid b> forwarded to: 


J« Fo Nyeum, Manager Flight Equipment Dovalopront 

Delta Air Line* Offlea 

e/o Douglas Aircraft Company 

Santa Monica,, California 

Co J- Mr*r p Resident Representative 
Delta Air Lines,, Iae 0 
a/e Coavalr 

Rtrt'.s 129;, Building 19, Hail Zone CO=*:L 
San Diego 12, California 

Cejumroial Contracts Department 
Rom 100 „ Building 19, Mail Zone 11=00 
Attention So Jo Herrin 


(3) Data to be supplied to Delta Air Linas in accordance with the fallowing req-, .re=> 
rents of the wjimhase agreement shall bo forwarded to the Contracts Department 
for further transmittal to the customer: 


(a) Article 11 (e)(c)(2) 

(b) Article 11 (e)(h) 

(©) Article 11 (e)(1) 

(d) Article 11 (e)(4) 

{<?) Letter of Agreement No t 4 

(f) Letter of Agreement No<> 10 

(g) letter of Agreement No 0 14 
fh) Letter of Agreement No<> 25 





/§JHsde 


"Revised to correct nasnenolaturo in para. 1-b, Item 7 

bcc: Co Dutton l 
H iEo Wolfe 
W a Te ElliOtt 
J, J.. Alkasin (.3) 


Jt.Fa Browo 6-122 




) 


project 

SPECS. 










CONVAIR-SAN DIEGO 



SALES ORDER 

Data* 16 April 1959 
SO No* 880=2-177 


/ ft tJ && 


Said tag Delta Mr Linee p Ino 0 


Atlanta Municipal Airport 
Atlanta, Georgia 


Reference* (a) Delta letter 9 File No 0 142 


WO No: 30*000 Series 


dated 14 April 1959 
(b) Co al Change Proposal 



No 0 1225J> 

(e) KCL N5TlO D 331 

(d) D.IoB. Noe 4 9 010 3 Revised 


27 May 1958 


CONVAIR 880 - DELTft 
SPECIFICATION ADMINISTRATIVE CHANGE 
/RELOCATION OF THE EMERGENCY AIR DRAKE CONTROL HANDLE) 

(1) Delta Air Lines has accepted by reference (a) our proposal* reference 
(b) p prepared in accordance with MCL 20*331* reference (c) 0 Delta 
airplane numbers 1 through 10 are affected hy this change« Accordingly, 
all departments concerned are directed to proceed with the change 
outlined in reference (d)o 

(2) Engineering Specification Section will forward necessary revised 
specification pages to the Contracts Department within four weeks 
(5/14/59) par reference (d) D 

(3) This change has no effect on performance, delivery schedule* aircraft 
weight or contract price 0 


SJHsds 
log Noo 1001 





















C 0 % V A X R 

A Division of General Dynaaico Corporation 
(San Diego) 


DBEffiA MINUTES 
20 April 1959 


So. lhQ 

ma * L . 22-2 


Reference: 


(a). So 0 . 660-2-177 dated 1 6 April 1959 
(bj. Commercial Ch age Proposal So. 225 
(c). ICL So. 10,331 


spBcmcmos mamamtems ceases 
(relocation of the lasaffigsct air erase cckerol hahses) 


Delta Air lines has accepted, as evidenced by R ef erence (a), cur Proposal, 
Reference (b), prepared In accordance with KCL 10,331, Reference (c). 

Description of Change: 

Fags 62A, Figure 3-lk-l PHOT'S ADD COPILOT"S ZSS1B. PAHELB: 

Page 62B, Figure 3 *1^-2 PILOT ABD COPILOT CONSOLE: 

”3Md proposal has no effect on the specification T«ng»qg*» but 
relocates the Emergency Air Braise control ftean the pilot's 

console to the pilot's end copilot's instrument panel end rearranges 
various other instruments as she n in the attached revised iHustr * 
tioas." 


ACTION: All concerned are authorized to proceed vith the above. Specifica¬ 
tions Group to forward revised specification pages to Contracts 
within four weeks of Seles Order date. 


JSB:<RC:is 
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C 8 A CtfDER DC. 




pttfSUaElt tO 


Artie}.# 5 of PursbaBe Agreigaant dated 10 September 1936 

by and b»tve*3n 


Air MU.<bw.. in s . aad G<»M»;*a3L 


Mv asApBi 


?> . Tfe-i Bota&l Sreeifieaiioa is hereby amended to reflect ©arista ebanpes all as 
Haifa particularly eat forth Ies Spe©ifi@ati<aQ Change No. 138 and COTMiereial 
tSwBge Proposal Summary No. 10 attached hereto and made a part thereof., 

S, Atrolassee affesteds 

Undelivered « 10 

? Effe©'.- on weight and balances 

As reflected in the Specifieatioa Change and Coneereral 
Change Proposal S?iKiary No. 10 attaehed. 

D« Effect cm p?jyferEfflj&s-&g 

As ref lasted In the Sps^ifStaation Change and Commercial 
Chanpa Proposal Summary No - 1© attached «> 

& Effect on d-sliveey* 

Notts 

f This Change Order results in the following ©bargee and/or credits ? 


Total for 

P&r Airplane IIP Alralaioea 

* 

Ciaaiage girder No 1,38 = Cabin Interior 
Kadiifis&t on and Installation of 
12 Plase Club Area 


RseurriiBg Charge 

% 

4000.00 

$ 

40,000.00 

Haa^recurring Charge 


None 


Non© 

Total Char go 

% 

4000.00 

% 

40,000.00 

Ssesaajry of the foregoing ©barges and/or 

creditss 




Recurring Charge 

l 

4000.00 

* 

40,000.00 

tton-r*©urring Chnrg 


Nona 


Nona 

Votal Charge 

$ 

4000,00 

S 

40 000 oOO 
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OHAITGE OfflJEF : V 



I 


pursuant b© 

Article 5 of ' / W'Shaae Agreement dated HD September TJ5& 

by aod between 

flmifca Air lL3.&ftae„ irog Q aad Baneral LBrgag&flg Corooratiien (Cewvair Divis!*^ 


fi 0 "tea Specification Ckatage ?Jo„ 138 mad e'earaeroial Ciisarsf?® Proposal 

SuwoR-ify Noo 10 btw utersby incorporated &at© and baoorae a part of Detail 
SpeoifiLoatftoa Kepoirt Bo,. 2D-22=003 diatodl 20 S«pfc<*nb@F 1956:* 

rf,» IS'-'tt/£tl?sata«d£3*g ary ©fclher pr@vSs£©ao ©f tbs Paarcslhaae A great® wit esad/oir tifei« 
Jtfifflp- Nc n 11 it is eacpressly waderatoedl sari agreed t&st t\« •sn*©iiJtS®ia 

fear®©? by t&eerai fienposnatioa is conditioned upon a®d ejcpnssiily 

wabject to tSfte prior esceoution by Delta Air tines, 2ui@o ®f Cbcsa@a Order 
f®p« 10 as said Gbmga Cs^atr was aggouted by General Dynamics O&rpmTati?®* 
la tfe* arerat said Change Order flteo 11© is a© axecutUsd by Delia Air Lines B irr 
«tM* GS&magi® Order Jfo 0 11 eball ba cesfiBiderad in full feseee and isrfeoto In 
t’itc '«ro©®% said Cfoaap* ©Her Bo. 10 is not e® executed by Delta Air L4a«a 9 
I ttoSs Cfeaogi' Order ii©„ 11 efeali be void aiad ©f no -effect,, 

3c except as retrain msdiffissd all provisions ®f tbe Detail Specification shall 
rewtifti £ 0 . effacto 


Aaissiijpifcd 1 frd Aglresd t© 


tbii _iau «r w _ ■ 


'JFt Ta A IP LI3FS, SbSo 


OFTKPAL DTRaMSCS C0P' , CRATJ0lt 


& -.JsLS&Jh^aa&BaKL 



Ceavair Diviniffla (Saw Dieg®) 


> 
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:.';As.v ; -‘•uas no, a 

'# it-© 

1 «£ Ag 120 S<ap&«?jhwT ? 4.26 

by aiM batoaaa 

ft* i UgL J£fr-I4^g s. - asatf.fighiigyy’l P^aaBBtoa tferworatfog fkaare aur i4 j'sS'*;. y 


o Iby IkL i SIX SyMosilftoaitoa is hereby u2>2ELs*'<ii t© sisfisst, ©arliiato ©Jhaiagas oli *j 
mrtSetflarlfcy oofe forth i\u Spseiftoatic® C&aaga Has, JOB, 47A, # j$A, 102, 
■ U^, HS9® 1?1 B ?33 u H36 w t4£ aoS W msJ Cocaaresai ©Sawsg® Proposal 
Smeary ?«„ 9 'ifciSagiiied feerate asd siada a parte &*s;rai»f =, 

l 4 Alryaiamsu Aif-hiofteds 


G^s&toutr*d - ii© 


■v> <nji weftgfote ml tsa 2 ao®g}s t 

Ay to tlie SfHjg;ifieatt(9® Cbaages assd C-sciaesvgiai Cfra&go 

?g©?4a#t3 S^^Hiai-y tto, 9 utetea^foad„ 

-.. Effe-^te ou p&irl’ovisiaatiias 

An rsfflastesi to tba Speciftoafclaa Sisasigas assd C ) ctE3»a , @£aX CSjaag© 
■Proposal Samnwry Kt> P 9 fitetoiaiiksHSo 


- 5S?>s5, mi <3'9Hwiry8 


SUaa 


i- - T-i i* "vmga CV^sr resets £© faiXowiitig charges md/W -sredit-ss 


o Ctanga too JOB = Portables CSaygen Systoa^ 
Bavintoo fc® ®agvs 1 H 4 aod A= 1 S) 


N© e&as\gos «r ©jftMiilto 


7. Cbiiudff® ife 47A » B©l®fc£<s» of A©s®sa Door 
£& Aft P^u^'aro ^u&kfosad ^fiage 80) 


Per Ais^dase 


Tdteel Ala* 

IQ Atop-'iu-^a 


S'-arrlEp Credit 
'? 06 -roocrrto^ Credit 


t 2-3*00 ® 21 to Of 

_5 \0.rt) 


c> J ,-i* DiJtuit 


$ 364*00 


$ 3&;vog 


>. Ctas^f* Sfy,„ 93A - Applioabl® Pectoral 

Roga; at u®&3 f Papes 7 and 74) Ho Chargos os* Credits 

4» CnMiatgo l?«fr 1©5* - Noao Iiendtog Gear; 

^ftipringp Broittop arsd Asiatics R 
•featsg® fj?®a Ho, 5" to ?Joo K Itydrauito 
3^ss*a *■'Pages f, 6S, 64 aad A =*10) 

(Fi(ftW(.u J.8-1, J»8-2, 3 8-2A, 

X?£4 


V.& or <it®ef5.te5i 












CHARGE ORDER NO. VO 


«■ ? 


I 


pursuant to 


APilo'lo 5 jf Purchase Agyesjaent dated SO Oteitealjar 1936 

by bss & between 

Delta Air Lines,, in© and Gegarai ^mami<se Corporation (Convali? Btylsloa) 


) 


ClM«gt£ No, 110 » FpsisifftsaiioiB Administrative 
Change (Deleted wheel wain fire datastioo 
illustration and pylon fire extingiaiaMng lines) 
(Pago SO) (Figures 3.19-9 and 3.19-10) 

6, Chang® No, 116 - 3p@@lfigatltm Administrative 
Cbanga (Clarifying two train door dimensions) 

(Pape 29) 

Chang® Ns, 119 - Spe@ifi©ation Administrative 
Change (Clarifying purpose end losatissa of dual 
air flow i&i!i<sat®r v bearing teaperatoire and RPM 
4nfli«at«ra) (Pegs 116) (Figure 3,,20-1) 

So Chang® No, 131 - Sp8®ifi<gaii®a Administrative 
Change (Itolsted reference to cargo capacity 
; igtores from Illustration) (Figure 1=2) 

9» Chaag® No, 133 - Spoeifisalion Administrative 
Change (To clarify landing gear bora operation) 

(* age 80) 

10 Obaape No, 136 * Nacelle Fire Fictinguishor Equip¬ 
ment „ Halter Kidds, Installation of (Page A^S) 

11 o Chang® No, 142 «* lavatory Towel Dispenser, 
Addition of (Pages HOT and A-12) 

12, Chaiag® No, 147 <=> Turn and Bank Indicator, 

Revision to (Page A=7) 

1J S Summary of the foregoing ehargee aad/or creditss 


No Charges or Credits 

No Charges or- Credits 

No Charges or Credits 

No Charges or Credits 

No Charges or Credits 

No Charges or Credits 
No Chargee or Credit# 
No Chargee or Credit-' 


PocAirring C edit 
'■ iB^ra^urriug Credit 


tel So00 $ 21JN00 

5%C0 510c00 


r^t.al Crndit 


$36£ q 00 $ 36$. OS 


Page 2 


% 





CHAISE CKDF.R HO. 1© 


j ■* 


I 


gjittrett&nt fee 

Aifticl© 5 ©4' Pisans*® a a A greenest. flawed 20 Septewixsr 19>6 

by aad betueea 

&3>lta Ain* Lines,, Lac, and General Jfosasaaa fiorpoa-aties* fCoBwa^ir 


0. T&a ottadNd Specification Chang* Noc 0 X» p 47A, 93)A, 102, *10, 116, 119, 131, 
133, 136, 142 asd H7 sad CessBOEvsiaX CSi&iffiga Proposal Sncraary He., 9 ar© iieixity 
is^orpesroted into asd bsscme a part of Ratal .1 Specifisafciaa P©p&ri, N© e ZD-22-0Q3 
dated SO Sc/ptenbt)? 

H_ Except iu herein modified all privjisicas of the Detail Spee.ifi*«t£fen u'iwaii 
retain 4 m effect,, 


A :©pted sod Agreed to 

Thin 2fcd day «f April 1959 

DELTA A IP LINES, INC. 

Bg ^/Co Eo Woalnan _ 

Tiii e President and General Manager 

» “ * - 1 ' —i/tiwn »■ * up inmiw 11 ■imf.pf 


GENERAL DYNAMICS CORPORATION 

By /g/Ci Go Glasgow 

Title Manager of Contracts « Cenvair Di 
■“ {ssr DiagST— 1 —■* 


> 


Pa^a S 















COJJVAIR-San Meg® 


/ SALES ORDER 

c- J-p a g— —^ v E«n 


Sold tea 


Referesfses 


Delta Mr Maes 0 X»Sn Dct^ss 27 Marsh 1959 

Atlanta Municipal Airport 

Atiaatap Georgia SO Ifoa 880~2=1?4 

fa) Delta letter;, File No 0 142 0 
dated 2D toi t 1959 
(b) Coaswrolal Chios© Props cal 
(«) MCL Boo 10 0 32i 

(d) DaloBo Ko 0 4 cM 0 9 Revised 27 May 1958 


Ke^S^T) 


WO Nos 30 0 0Q0 Series 


GONVAIR 8SO - DELTA 

specific vpioh administrative charge 

(MACHINE COUNT SRS.m IN ATTACHMENTS TO SUPPORTS) 


(0 Delta Air 14aes has assorted toy reference (a) our proposal,, reference 
fbjp prepared in accordance with MCL 1O o 324 0 reference (s) <m the 
following ©tssditioaa 

“Gsssatersinking to bi employeri only where material, io of 
sufficient thletesoj to permit a fall depth p fell bearing 
typo of emaatars&ako® 

(2) Halt*, airplane numbers 1 thmagh 10 are of footed by tfa'.a change u 
A^omsdingJy, all doparfeasate atmmrmd are directed to perecead with 
the change outlined In reference (d) □ 

{3) Engineering Specificatias. Section will forward necessary revised 
spooifloatisn pages to tie Contracts Department within four weeks 
(4/24/59) par reference (c)° 

(4) Ihio change has no effect on performance^ delivery schedule^ aircraft 
weight @r contract price c 


J2&— L 



:er of C mu tract a 


SJHsdjltt 
















C i IJ V AX R 

A Division of Go Jral Rynesicj Corpo r ation 
(San Diego) 

DELTA HOUSES 

2© April 1959 


No. 149 
Model. 22-2 


Reference: 


(a) . S. 0. 860-2*174 dated 27 March 1959 

(b) . Commercial Change FropoflsL so. 215 

(c) . MCL So. 10,32 J. 


SPECIFICATION AD ISIOTR/fflVE TSASBBB 
(MACHINE COUarSRSIHK £ A0TACHJ3SK SO S U PPO RTS ) 

1. Salta Air Uses has accepted, as evidenced by Reference (a), our 
proposal. Reference (b), prepared In accordance with MCL 10,324, 
Reference (c), on the following condition: 

"Countersinking to be employed only where material is of suffi¬ 
cient thickness to permit e full depth, full bearing type of 
countersink." 

Regies Idle last sentence cl follows: 

From : "Attachments to tr*inverse or longitudinal ouj ports shall 

employ extra depth lirples to iasure flushnesc." 

To : "Attachments to tr isverse or longitudinal exports 

Qtploy extra depth lirploo or irecbias counter) inking to 
insure fluebnoos." 


ACTION: AU concerned are auti orlsed to proceed with the above, specifi¬ 
cations Group to forward revised specification p'ges to Contracts 
within four weeks of ; ales Order date. 


JBB:JMC:is 
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CONVAIR=SAN DISCO 


SALES ORDER 


Mo tJoJL 


Sold to 8 Delta Air Lines, Inc., 


Atlanta Municipal Airport 
Atlanta, Georgia 


Dates n March 1959 
SO NOs 8fiO-2-173 


17 March 1959 


References (a) Delta letter, File Ho„ 142, 


142 p WO HO8 30^000 Sorias 


dated 16 Marsh 1959 
(b) Goee Change Proposal 



Ho.r2i9 j 

Co) MCLTSffTlO 0 326 

(d) DoIoBo HOo 4*010, Revised 


27 May 1958 


CONVAIR 880 - DELTA 
SPECIFICATION. ADMINISTRATI1BE_CHAH08 


& WATER 5Tstem schematic) 


Cl) Delta Air Ideas has accepted by reference (a) our proposal, 
refereaco (b), prepared in accordances with MCL 10,326, 
reference (o)« Delta airplane numbers 1 through 10 ore 
affected by this change., Accordingly, all departments 
concerned are directed to proceed with the change outlined 
in reference (d)» 

(2) Engineering Specification Section will forward necessary 
revised specification pages to the Contracts Department 
within four weeks (4/14/59) per reference (d)« 

(3) This change has no effect on performancedelivery schedule, 
aircraft weight or contract price» 


S/x / 


I#$g Kbo 


SJHsdjm 



received 


MflR 9 It ’59 


PROJECT 

SPEC. 

QROUp 
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COflVAIB 

A Division of General Dyeazalco Corporation 
(Son Diego) 

DELTA MimJI BB 

23 March 1959 

HO. 147 
£ 2-2 


Reference: (a). 8 . 0 » 880 - 2-173 dated 17 I&ihh 1959 
fb). CasEorcinl Change Proposal!*©.. 219 
(c). ffiL Ho, 10,326 


lAVATORT TOILET HATER SYSTEM SCHEMATIC (SPEC. ADHZH2STBATIVE CHAECE) 


la Delta has accepted as evidenced by Reference (a), our Proposal, Reference 
(b), based on Reference (c). 

2o This change has no effect on weight or perfexTBoncs* 


ACTIOH: All concerned are authorised to proceed with tha above. Specifications 
Group to forward revised specification pages to Contracts within fbur 
wsalsn of Sales Order date* 



.ISB:KVL:lo 6-113 


eecewed 

rw?5’59 

r*rtOJECT 

I SPEC. 

GROUP 









Rjri.fi ad; 1 <j lec fiber 1959 


## *Revisad; 28 December 1959 





>- - 

e) Commercial Change Proposal No* 218A 


* .***•< • a,’j1 s<d* - r1ajn>a wifi** SI50---- if-?, i - 

•« -• ■ ■ i.r. 4« of-o \ s«*t«r by . ♦t'er.iac- 

• • id ‘<"J Hfit ratify r S i * 

\ ftft . if) 

■ .^g -\ ’ It* i?4 £ • - r v > hj 

«i ' ■ vwi If.-. ,f<rxir * 6*1. 

i $ji p* ft* of jpiftWitaJid i Igftfc fspr.:ji • 

■ ! i Is d ,.*• * —.A yJ .i i>;* rffcr < 6 i • > »J .-.} * 

. WS. It* U £■" -o *»! »>* •*VWV! -X' ‘ 

<• ) . ' 1 -t I, - “ • ', ■ ■ j » * * 5 M ■ II 4 C*- - t & 

' f-,'i‘ 1 i< ft:' •;.•» • Sat.- •••' 




and ■*=* 

4 thru 10. 


6‘ 


I 


This Sales Order is revised to odd reference (e) 
docs not replace CCP 218 


^ iT> 


.-3326 3281 


CCP 218A which Superset «ti but 

■* 

l 


" ^d to add Para* (6) per 


refer nee e) 


Revised to correct Para. (3). 












G 0 N V A I R 

A Division of Ganarol Dynamics Gorporotlon 
(Ssn Biego) 

DEISA MDS0SE8 

17 £lareh 1959 

Hevlsed 3-24-59 HOo ^ 5 

Hovloed 28 Decew'oor 1959 S3~g 


Rsfterrnce: 


(a) S- 0* 800-2-172 debed 13 Ifareh 195^ 18 Dscemltzr 1959 

lb) Qg®swf&1~1 Chengs Proposal So. 218 
£oj MEL BOr 10,384 

<d) CCP 218#. 


m&mim of gasmen kabkotb md codger &zamm 


lo The x Mnuteo cancel and cupertsedo previous Minutes #12jS» 

2o Iteltea Airlines has accepted by Boference {a) oar Proposal, Reference {.]), 
prspnavd In accordance with Rsfleroaca e). Effective on all 22-2 aircraft. 

3. Thi change result® in an Increase of guaranteed T?aighfc eajpty of sixty-ona 
(6l) pounds per aircraft bob does not affect perfenraica or delivery schs- 

diile.for Ship Ho Jo 2 & 3 oad an increoee of 83 lba. for Ship #1 and 4 through 10. 

4. EigiEeerlng will forward tso (2) cuts of the revised exterior m ar k i n gs 
ftrsaings to Contracts for trans&ittal to E&Lta far review and recheck. 

5. Delta clvis that uuse of Scotch Cal Barkings for the Convalr eablea, tho 
Antzrlocn Flag and tho Delta Croon trill be acceptable. All other aar Wlngs 
must be painted. 


Agf£GH: All acocar a ad are authorised to proceed with the above. Specification® 
Group to forward revised specification pages to C o ntrac t b within four 
weeks of Solos Order date. 



vTBB.STJXisis 






COHVAIR-SAH DIEGO 


< u ^ /% 


SALES ORDER 


Sold to i Delta Air Linos, In®o 


Dates 113 March 1959 


Atlanta Municipal Airport 
Atlanta, Georgia 


SO NO. 880=2=1711 


References tc) Delta letter. File Noc. 142, 



WO NOc 30,000 Series 


dated $1 March 1959 

(b) CoEHaercial Change Proposal 216y 

Co) MCL Ho. 10,385 v ~"^ 

(d) D.I.B. Hoo 4o010, Revised 27 May 1958 


CONVAIR 880 - DELTA 




{‘i) Delta Air Linos has accepted by reference (a) our proposal, 
reference (b), prepared in accordance with MCL 10,385, 
reference («). Delta airplane numbers 1 through 10 are 
affected by this change 0 Accordingly, all dopartaanto 
ooncemud are directed to proceed with the change outlined 
in reference (d). 

(2) Engineering Specification Section will forward necesBaxy 
revised specification pages to the Contracts Department 
within four weeks (A/ 10/59) per reference (d). 

(3) Ibis change has no effect on performance. delivery schedule 
or contrast price; however, It does result in an increase la 
guaranteed weight empty of six (6) pounds per aircraft* 


SJHsdjn 

Dag too TO8 



f Glasgow 

er of Contracts 


ywfa 


) 













C0H7AIR 

A Division of General Dyasales Corporation 
(San Diego) 

DSISA M pntPRS 

17 March 1959 


HO. Xk6 

22-2 


Roferanca: 


'a) S. O. 880-2-171 dated 13 March 1959 
i b) CcEsssrcisl Chongs Propoaal Ho. 216 
c) M3LS . 10,385 


MACS ADD K 




"asm mm " warkm sxssm, zb mM&mm m 


1. Delta Air Linas has accepted by Beference (a) oar Proposal, Reference (b) 
based on Reference (c). AH airplanes are affected. 

So This «>»mg g results in a guaranteed weight e&pty of six (6) pounds par air® 
craft with no effect on performance. 


► 


AC2XGH: AH concerned are authorized to proceed with the above. Specifications 
Group to forward revised specification pages to Contracts within four 
weeks of Sales Order dote. 


JBB:KVL:io 



Project Engineer 
6*315 


RECEIVED 

MAR 7(1 '59 


PROJECT 

SPEC. 

GROUP 





















C0NVA1R-SAN DIEGO 






SALES ORDER 


Sold t©8 Delta Air Lines, tm 0 

Atlanta Municipal Airport 
Atlanta,, Georgia 


Bate a I 1 11 Harsh 1959 

SO Hoo 880-2=169 


Raferea'S®* (a) Delta letter 0 File 86.' 142, WO No* 30 P 000 Seriea 

dated 23 December 1958 
(b) Convair latter 11-5®64? 

dated 10 February 1959 
(a) Delta letter. File No 0 142, 
dated 12 February 1959 
(d) Convair letter 11-5-1604 
dated 10 Marsh 1959 


COOTAIR 880 - DEETA 
USE OF TGRBIHE BSGIHE Oil. 


la Usder references (a) and (e) Delta Air lines has advised that Toxotse 
Ko a D5 synthetic aircraft turbine engine oil has been selected for 
use in the General Electric engines to be installed in the Delta 
version of the Convair 880 aircrafts Accordingly, departments ccn= 
corned are directed to procure end use Tont&oo Ro 0 15 turbine esgin 
oil in Delta Air Lines Convair 880 Aircraft including DeltaSlip 
So, i {Manufacturing No» 4) which is presently (scheduled for the 
flight test program., 

2a Because of the small amount of oil involved, it is recomaanded that 
it be purchased in cans in lieu of bulk which will eliminate the need 
for additional handling equipment required for storage of bulk oil 


) 



SJtUdJm 











CONVAIR-SAN DIEGO 


i 




_£o/V) MfifkM 
SALES ORDER / 


tJt /S' <q/ifr^jQs IX=> 


Sold to8 Delta Air Linos, Inc. 

Atlanta Municipal Airport 

DATES 

26 February 1959 

Atlanta, Georgia 

SO lfe. 

880=2=168 

References (a) Delta letter. File 142 0 
dated 23 February 1959 

-.WO Bo. 

30,000 Series 

(b) Commercial Change Proposal No^ 

(c) KCL No. 10,320 * ^ 

=V 


(d) DoIoBo No. 4.010, Revised 27 May 1958 



comvair aao = delta 

SPECIFICATION ADMINISTRATIVE CHARGE 
(CHANGE JACK PAD ADAPTERS FROM AAF TO MS~TYP£!) 


(1) Delta Air lines baa accepted by reference (a) our proposal, reference (b), 
prepared in accordance with MCL 1O,32D 0 reference (®K Delta airplane 
number b 1 thread HO are affected by this change. Accordingly,, all 
departments concerned are directed to jiroeeed with the change outlined 

in refers©©® (d). 

(2) Engineering Specification Section will forward necessary revised 
specification pages to the Contracts Department within four weeks 
0/26/59]l per reference (d). 

O) This change has no effect on aircraft weighty performance, delivery 
schedule or contract price. 



MAR h *59 

PROJECT 

SPEC. 

GROUP 
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couuih 

A Bivision of General DynesalCB Corporation 
(San Biego) 

wmk MDBOT03 

11 Karefc X959 



i 


HO. XWfr 
22-2 


Reference: 


[a) So 0 . 680 - 2-168 dated 26 Jfetxruary 1959 
1>) OtEmandLal Chnnflg Propocol So. 209 
[e) WL Bo. 10,380 


SPSCXEECASS® AlMXSaSJ'OTS CHfiStES (CHABGB JACK 3 ® ADfiPEQS ESCSS AAP TO 
KB-TXFS) 

1. Dalta Air Iinoa has aecapfeed ty teftaeneo (a) our Fsrt^ooal Heftsarenos 
(b) te l on Rcfertmca (c). 

2o change he a no effect cm almreft weight or perforEsceo. 


ACTXGSZi All concenod are arttelzsfl to p r o cre od with tto afcovo. Qpaoifica- 
38 Qsoj© to f ar w e afl revised qgcdfieoSioa pages to Coobmots 
within four scobs of Balds Order date. 


JSB:K7L:is 



RECEIVED 

MSB 1 5 ’59 


PROJECT 

SPEC. 

GROUP 








COHVAIRnSAH DIEGO 

SALES ORDER 


Sold to 8 

Delta Air Linas, Ino 0 

Atlanta Munlolpal Airport 

DATE* 

24 February 1959 


Atlanta, Georgia 

SO No. 

880=2=167 

Raferonsos 

(a) Delta totter, lUo Ko 0 142, 

, WO No. 

30,000 Series 


da tod 17 Tbbruary 1959 



(b) Comsereia]. Change Proposal 




HoQ212J 




( 3 ) MCL1J5710 0 323 

(d) DoIoBo No? 4 e 010 , Revised 




27 May 1958 


CQHVAIR, 880 ~ DELTA 

mSWIGhnO* AH1XKXSTBATXVE CHANGE 
(CLARIFICATION OF SPECIFICATION LANGUAGE IN PARAGRAPH 3„17o3p1 0 1) 


(1) Delta Air Lines has oosopted ty reference (a) our proposal, iofor$nc 3 ) (b), 
prepared in aooordanoe with Met 10 9 323 9 ref erases (e). Delta a i r plane* 
numbers 1 through 10 are affeetod tor this s&ango. Accordingly, all 
departments concerned are direetod to proceed vdtb the change outlined 

in r«f«ronos (d). 

(2) Engineering Specification Section will forward noecasaiy revised 
specification pages to the Contraots Departzasnt within four weeks 
(3/23/59) P«r reference (d)„ 

(3) This change has bo effect on aircraft weight, performance, dnlivory 
schedule or contract pries. 


ah, / 



SJHsdJa 

Log Boo 524 


6. Glasgow 
®ger of Contraots 












C 0 B V A X R 

A Division of General Dynamics Corpor a tion 
(San Diego) 

DSUTA MHSUXE 8 
Bab. 25 , 1959 

BO. 143 
22-2 


Reference: (a). 8 . O. 880 - 2-167 dated 24 February 1959 

tbJ. Cccasrcial Chongn Proposal Bo. 212 
(c). KIL BOo 10,323 


sPBCiFicmcsj msmamterm omm 

(Clarification of Language on Page 100 , Parc^rc^h 3 . 17 . 3 . 1.1 Antennas 
of Opacification ZD-22-003) 

1. Delta has accepted by Reference (a) our Proposal, Reference (b), based an 
Reference (e). 

2 . All 22-2 airplanes are affected by this change. 

3 . ehmtgp has no effect an aircraft weight and parfo rm anee. 


ACi'105i All concerned are authorized to proceed with the above. Specifications 

Group to forward revised specification pages to Contracts within four weeks 
of Sales Order date. 


JBB:KVL:i© 


) 



received 

MAR 2 '59 

project 

SPEC. 

GROUP 






a&LL 


OONV 4 IJ5-5;Ufi DB5G0 

SALE'S 9SSM B 

Sold to i Delta Air Lines, Inc. 

At!5ante Municipal Ai. port 
Atlanta, Gaorgia 

Date* 23 February 1959 

Revf.rsl: 13 MatiH 1 959 

SO Ho., 880=; 166 

References (a) Wteting W F ana'-T ^9? 

Jo F* Fyoum \Dol>a) aad 

Co Riot* and So Jo Harris 
(Ctauvalr)o 

fb) Delta Air Linasi wires 
dated 2/20/59 ind 2/23/59 
{«) MDL No. 10,384 

lA) DoIoBa F0o 4o«0 # Hawiaed 

27 May 1958 

WO Hoc 30,000 SariesJ 



qoavi . iR 880 <»J khlK 

j ptTRBlflR MAHKXIIGS A N Q (XgflR--SSB li ff3ft 



( 2 ) 


0 ) 


Roc 880=3=1129 aaithorised aH departments to pj^od with tte 
Ste Ai^teae selected exterior markings and cofcsr ^no 8 aa wxtltefcl 
c™«dS^teaz« IrcpcsaX Ho„ V71 (MCL 10 s 282)o ✓Heference (b)» tolta 

stop work imDadiatafcrX0AL«s 

s^ “ L^W^. ™» ttawfam. «“= 1 * “* 

sup« 7 a«dffn Sales Orto? Ho e *8^-2-129^ 

_ . . .„ „ • v,_a _-j * a m-otfSad inncdia^v with tie preparation 

■ses^ mSSS! g£2tia**2is^ saars- 

SrtWtX twSS&fitakWW). »U1 *gi™» t» «•“ 

to review and ppro?e the drawingso 

apcfe &&&& - 





R&vieod to oanoel - cupersodod by S.O. 
/V’sjEadJia 

5 Log No e S^ .y i-jy__._ 
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0NVA1R-SAR OZBSO 


SAISS ORDER 


2»2v) Ite&ta Air Wis»a p 3a®,. 

Ateiaata Mnaibipel Aisppoad. 
AtXoMa 9 0©s*g'«& 


Dtoftc i 6 Pfete ., v 1 v -‘ 

Revisedr 6 March 19 <9 

SO No, 


tof*v<ane8« (a) San* 1UtiW» m< K©,. WO iJ©„ 30 # CC0 Sartaa 

dat®A 112 Tebraary 1959 
(b) Csaitaipefial Qtaag* ^ropooalflfo 2?0 ) 

fo) MCE* Ks>„ 1©„2)22 

W) D 0 £ .P , fla t 4oO'6 a IMvarf a? May 1958 

Co) CoEaorcial Change Proposal Hoj 210A 
- (£) Dftltn ,3 i 1 a„Hn- . 5^? p .dated - - - ._ 

4 Marah 1959 


CONVAER 880 - DELTA 


SHBC3FKATHW APfflMSffiATIOH CKAHBE 
(IKCORWRATION OP- IHDiCATOR LIGHT L23T1 


Aisr Lima h&» a'isept«S by ref&reBse (a) ©nr prcpoea!,, rafaretv © fe), 
pjps&ared 4a &$©a3daa&a with MGi, il0 o 3i22 f reference . Salta alrp. nxm 
F T S!dbajpQ 1 10 asps by tMa eSsaag©, Afw.’oiryJingly^ al 

.*®pejMlESBBfca @®ffii-airws«5 aspe diye®i®3 %© proaearf «*«<& the ©haey.B aafcltlied 
\m rafaraasir (d), 

ItagSBaariag Sp®$if &®a il-aa S*®i4«n will ftartrarti ?,&&etmttr? ra^duad 
%?ai^tfjl( 50 ti*a pagsa $he Cosgtsastai S*p&i?t«M£it w&tiMiB fear «®a k@ 

‘V9/59) per (d)o 

HiSiiS sSaang® *,&& bo ®££em ea alavsipoffe weight* partfosmt'itt&p ttell^-say 
A^edulra os* '?esirasna<isfc pri®-e u 

4o This Salas Order rcvitfcd to add raforonco (o) OOP 210A which ©snools 
ond supersedes CC? 210„ Delta Air Lines aoooptsd this proposal ly 
raforonce (f) 


















COHTAIR 

A Divlsionof general Pyngrd^B Corporation 
{San Diego) 

EEIffiA Mims 


18 Bteb. 1959 
Rot. 17 Kerch 1959 


so. i 4 a 


Reference: 



8. 0. 880-2-165 dated 16 Feb. 1959 (Bsvieei 6 E&reh 1959) 

Ccraaarcial Change PrqposdHOo 210 ^ 

mL So. 10,322 


SfRESFZCmOS CHABCSS (lECQHFCRATiaS CSF EEXICATCK MOST UBS) 


1. Delta has accepted by Reference (a), our Proposal, Reference bat^d 
on Reference («). 

2o njhin change has no effect on aircraft weight or performance. 


A5TI0S: All concerned are authorlEed to proceed v?ith the above. Rpceificat 
Group to forward revised specification pages to Jontrnots within i'o 
^raefco of Seles Order dote. /7 jf 



JSB:KVL:is 


S. Bergtet 
*fegojogtTiV»ginseg 

6® 115 


RECEIVED 

H#R25 , 59 

PROJECT 
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Cc*tJ 
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7 a. 
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it <T /-^ 


CONVAIP-SAK DIEGO 


SALES ORPEP 


Sold toi Bolta Air Lines,, lnt:. L . 


Atlanta Municipal Airport 
Atlanta, Georgia 


Date* 15 January 1959 
SO Steo 880=2-1)63 


Deference* ’ "" ” J ”'~ 



UC Koo 30 o C0O Series 


CONVAIR 880 - D ELTA 
LAVATORY PLACARD. INSTALLATION OF 


Do Delta Air Lise a has assented by reference ;a) over pF®posal 0 refereeso (b), 
prepared la aecerdarase with MCL 10,312, ref arenas (e), Dslta airplane 
©sabers 1 through 10 asro affected by tMs changeo Accordingly, all 
departeeats concerned an directed to presold with the change outlined 
in refezwatw (d) e 

2o Engineering Specification Section will forward neecesasy revised 
specification pages to the Contracts Etepartaont within four weeks 
(2/12/59) per reference (d)„ 

3o This «£»a®ge has no effect on aircraft weight, performance or delivery 
scheduleo 


SJHtdjs 


*®g Re. _23&_ 












C 0 D ¥ A I R 

A Division of General Dyncaics Corporation 
(Ban Die®)) 

Dalte Utacteo 

20 January 1959 

So. l4l 
22-2 

Reference: (a) 8 . 0. 680-2-163 dated 13 January 1939 
h Ctasrsorciol Prqpocal So* 196 

(c) tSti Bo. 10,312 

1 . iavatcfy mmm, umwJtsxGB of 

Balts Air Linns bos Knc cp to d, go evidence by ftaflsrciios (a), oar 
Proposal, Baftonsntt© (b), prepared In cocorflcaoo with USE. 10 , 312 , 

(c). 

©as Taslt to go Tallows! 

Add “Lavatory 0 docol above oesh "Vaceut. - Csctg&ed" lavatory Xtoar 
Sign. 

Two (2) required, Forward mA Aft. 


AC2IQ2I: All concerned ere authorised to proceed uith the above. Specifica¬ 
tions Group to forward revised specification pages to Contracts 
within four weelts of Soles Order date* 


AJS$JZS#:lQ 



received 

jaw n 2 ’59 


r * * J c.CT 
SPEC. 

GROUP 
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C0HVA3B-9AN DIEGO 


O h\ ■ * i ^=.— / ^ 



SALES ORDER 


Sold ioi Della Air Lines, In®. 

Atlanta Municipal Airport 
Atlanta*. Georgia 


Date: 1$ January 1959 
SO Ro« 880= , S»l62 


Beferenoe: (a) Delta Latter, File No. 142, x WO No. 50,000 Series 

dated 12 January 1959 A. 

(b) Cocxereial Change Proposal (NO. 200 ) 

(^reposal B) 

(©) MCL Ha. 10,314 

<d) D.I.Bc Noo 4.010, Revised 27 May 1958 


COOTAIR 880 - EELTA 
BILINGUAL SIGNS, INSTALLATION OF 


1 o Delta Air Lines has accepted by reference (a) our proposal, reference (b), 
prepared In accordant® with MCL 10,314, referenee Co). Delta airplane 
msrfcerc 1 tta*«®gh 10 ano affected by this change. Accordingly, all 
dcpartaente esseorned are directed to proceed with the change outlined 
in reference (d). 

2 0 Engineering Specification Section will forward necessary revised 
specification pages to the Contracts Department within four weeks 
(2/12/39) par referenee (d). 

3o This change results in an increase of guaranteed weight empty of nine (9) 
pounds per aircraft but does not affect performance or delivery schedule. 



t 
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COS?AIS 

A Dirisloa of General Bynaalcs Corporation 
CE£ 2 j Diego) 



Delta fcfincafces 

2 D Smmsy 1959 


SO. IAO 
22*2 


Baferenoe: (a) 8. 0. 88o-2»l£2 dated 15 <Kanuary 1559 
p>) CopttnrglQl cavmaa Proposal Bo. 200 
Co) m no. 10,314 

i. heuhjoal sum, tmuaumm of 

Delta Air Lines has accepted, es Gridchcofi hy Be fe renee (a), oar Proposal, Re 
feremos ft), prepared in oocondenea with JGL 10 , 314 , BefOrenea (o). 

2ha tosh is as follows: 


1. Replace escutcheons end le t tere d plastic praels as follows with bilingual 
wording (Spanish & ^glish). 

A. “2© Sacking" ** "Fasten Scat Bolts" (4) |0no (1) in the lounge and 
throo( 3 ) in the cabin eras) 

B. “Occupied - Vacant* ( 3 ) (On© (l) for ecch lnsotory) 

C. “Exit” (4) required - “ B aar gcn cy Balt" (2) required 

D. Instructions for operating cg sa rgsncy exit hatches to he in Danish end 
BogUoh. 

B. "Lavatory” signs ( 3 ) required (non edge lighted placard) 

F. Installation for «w*nngn«rt and bilingual signs will he Intorehang&afcLo. 

Etta chengs results in on increese in tho guaranteed weight crpty of nine ( 9 ) pounds 
per air p lan e . 


ACTIOS; .HI concerned ore authorised to proceed with the shore. Specifications Group to 
fGCT'orS .verified epeeiflcetion pages to Contrasts within four weeks of Sales 


Sirstfir «ate. 


AJ 8 ;aS:is 



ftiglnoor 


RECEIVED 

JflN ? 2 '59 


PRGjcaJT 

SPEC. 

GROUP 









COTi /A rp-Su^i Ui ;-ii 

S SALF5 CPBs3? 

lo* IbJtta My H&xjt!,, lr. .-, 

Jfitvn T J'ofi.-or? 1^9 

A 4 ! Ir.iito Ai^i^rt 

Atdcata, Gt^ j-gla 

so no 


wo tte„ SO, ( €Oi) Earitjs 


MOEEt> 88a - DELTA AIR LXUFS 

cmr : chjssr a o. 9 


A44av3itrd ie r, cc»sjy of Osyas' ffc 0 9 flijjoed ‘5? Dalta Aij» Lint 3 . In 

Datall Spwmeatltfl Rtopert So. ZD»22~0&Jf *> S«ow * 

»¥■ /i ttt_ inE^rpaa'iite Spaclflssnt£<an Cfeauge Hoo. 92, ?O§ 0 10? p 108 B ItJ^i 
'$•> 121* ei."/ asrl 15^ 033 ? CdsewsIaI Chaoj^’ yucrajuj/ SiTjt.ir/ !ri, c 

«s t le J -cdrjI geo airwvaTfc* 


LOG SO* 

C* 


16,1 


/ft m ?’». ■*»- *‘ ,syv 
S®RPej<^ Office (u/WitSh (2)) 

v > i- Jk'*'' f~- ralct ii'Vitok) 

SSr tfpSP#- ? m ’-v/sUb-a} 

V*^rfT-tss Staff Ssotiosi (v/attash) 
■ /t.'j* ;3fa itf/at^ash) 



* Jtta% >/at«iti®b) 

W e ?. Brava ^w/attaahj (2i 
R« R. Konnody (w/attssh) 
Coffitseaial Contofasta 
Arthur Aadereea fr de^aty (w/atta 
Change OatSe? Tfei. 9 Filu 





















CHANGE ORDER BO. 9 
t® 

DELTA AIR LIKES, IBC. 

Detail Specification Report No. ZEb22=*S03 
Dated 20 September .1956 


Ao The Detail Specification is hereby amended to reflect certain changes all *.s 
re®ro particularly eat forth in Specification Change Nos. 92, 105, 107, 108, 
:i09A s 115, 120A, 121, 129 ana 135 and Caranex-dal Change Proposal Sunt uy Eo 0 8 
attached hereto end rode a pari hereof 0 

Bo Airplanes Affecteds 
Undoliveret-, *> 10 


Co 3Jf foot on ne&fhb and balances 

As rofleofced in the Specification Chsngos ana Ccsninerelal Change Proposal 
Summary Ko 0 8 attached 0 

Do Effect on performances 

As reflected in tha Specification Changoa »?id Connasreial Change Proposal 
Summary Hqo 8 attached. 

Eo Effe@t on delivery! 

Bone 


Fa This Ghango Order results in the following charges and/or areditsi 


lo Cfcuinga Hoc 92 « VHF CcaEcunication Antenna, 
Relocation of (Pages 97, 102C and A®4) 


Ho Change No. 105 ° Spocifioaticn Adsinistrativo 
Change (Cargo Compartment Flooring)(Page 103) 


3o Change No. 107 => Specification Admin* etx-ativ© 
Chango (Pavor Plant Items)(Pages 46? 47, 48 
and 55) 


4 ■ Chongs lioo 108 « Main Landing Gear Wheels, 
Inoraacsd Heifht of Wheel Flange (Page A»ll) 


Eo Chords cr Credit a 


No Charges or Credits 


Kte Charts or Credits 


Ko Charges or Credita 



) 







s 




CHANGE ORDER NO. 9 
t© 

DELTA AIR LINES, INC, 

Detail Specification Report No, ZD=22-0Q3 
Dated 20 Scptoabar 3,956 


‘jo Change Koo I09A <=* CAA Slight Data Recorder 
(Pago 62) 


Recurring charge 
Non-recurring charge 

Total charge 

6e Change Ntoa 113 « Lavatory Hot Water Provi¬ 
sion o, Installation of (PagsrlO? and 115B) 

Recurring charge 
Non=ro®urring charge 

Total charge 

7o Change No, 120A « Single Loop A=C Fennel Fire 
Dotector System (Pages 87* 39 t 56E and 112) 

Recurring Credit 
0«i'-roourrlng Cradit. 

Tot il credit 


Per Airplane 


Total for 


469=00 § 4 e 690o00 

jSaflg_j^saasa 


& .... r,i 4^ fr-a^lOoffD 


$ 991oOO $ 9 s 910oC0 




I, 970oG0 % %70&o00 

jlonp 




Sc Change Noo 121 => Rivets in Wing Leading Sdgoo* 
Uco of (Page 3) 


9„ Qumgo No 0 129 - Stewardess Seats and Handsets* 
Relocation .of (Pages 6B* 6C* 99* 104 and 106) 


10o Change No 0 133 - Drip Sticks for Fuel Quantity 
Indication* Installation of (Pago 32) 


11c Summary of the foregoing chargoo and/or credits; 


Ho Charges or Credits 


Ho Charges or Credits 


No Charges or Credits 


Recurring Charges 
Non-recurring Charges 


0 490o00 $ 4{>900 oG0 

_ 556.00 5.560.00 


Total Charges 


6 *.«6t00 



) 


Pago 2 















% > 

CHANGE ORDER NO„ 9 
to 

DELTA AIR LINES, ING 0 
Derail Specification Report No 0 ZD^22“003 
Dated 20 September 1956 


G, Tho attaehod Specification Change Nobo 92, 105, 107, 108, 109A, 115 P 120A P 
121 , 129 and 135 and Commercial Change Proposal Summary No 0 8 aro hereby 
incorporated into and become a part of Detail Specification Report No 0 
2D-22=0Q3 dated 20 September 1956 , 

Ha Notwithstanding any other provisions of the Purchase Agreement and/or this 
Change Order No . 9 it is expressly underotood and agreed that the ojaaeutioa 
hesmS fay General Dynamics Corporation ie conditioned upon and expressly 
subject to the prior execution by Delta Air Lines, Inc a of Change Order Ifo* 6 
as said Change Order No 0 8 was executed by General Dynamico Corporation® In 
the event said Change Order No® 8 is so executed by Delta Air Lino 3 , Inc->, this 
Change Order No e 9 shall be considerod in full force and effect« In the event 
said Change Order No 0 8 is not so executed by Delta Air Lines, Inoo, this 
Change Order No* 9 shall be void and of no effecto 

lo fbutept as herein modified oil.provisions of the Detail Specifieation nhnl 
euoin in effect 0 


Accepted and Agreed to 

this __ JE3Ed_ day of _Baceiabeg 1 9 5 8 

DELTA AIR LINES, ING» GENERAL DYNAMICS CORPORATION 

ar/s/__C. B. Voolaap_ 

Title 


B y /s/ Thorns B« Eastland, Jg 0 

Tltlo i Chief of Contract Administratis 
Conveir Division 


Page 3 














C0NVAIR~Se£a Diego 



SALES ORDER 


S©M ton 

Eslta Air Linen, 2n<§„ 

Atlanta Municipal .Airport 

Dates 

8 Jamiery 1959 


Atlanta, tJoorgia 

SO No, 

880=2-160 

Reforoiisoe* 

(e) Delta Letter, File No, U>2 

WO No, 

$0 O 0D0 Series 


via ted t Jawaary 1959 
\b) CoK&ar©iaI Change Proposal No 
<a) MCL No, 10 u 361 

W DcIoBo Ne 0 4 cO 10 o Revised Z7 May 1958 



20 $ 


PONVAIB 880 - DELTA 
SPARE WIPING -CONDUIT, INSTALLATION OF 


1o D&Ata Air Linas has a'sospted by reference (a) w proposal reference (b), 
prepared in a©eorfla«# with MCL 10 e 36l 9 refaroscse {e) u Delta airplane 
motors 1 through 10 are affected by this change o Accordingly, all 
departments eess^emaed are directed to proceed with the diaag® outlined 
in reference (b) 0 

2 n SsgfiaeeL Ing Specification Sestioa will forward necessary revised 

epee if i<sa tion pages to the Conlsrasha Dspartemnt within itMr weeks ^2/5/59) 
per ref®ros*e© (dK 

$, This changrE: results in an increase of guaranteed weight empty of five (5) 
pounds per aircraft but dons not affect performance os* delivery schedule □ 


received 

JUKI’’59 

PROJBCT 

SPEC. 

GROUP 
















COHTAIR 

A Division of General DynemicB Corporation 
(San Diego) 


DELTA HXMXEES 


12 January 1959 


Ho. 139 
22-2 


Reference: (a). S> 0* 880-2-lSo dotod 8 January 1959 
fb) a CanaorriaL Change Proposal Ho. 203 
(c). MDL Ho. 10,361 


1. Spare Wiring - Conduit, Installation of 

Delta Air Lines has accepted, as evidenced by Reference (a), our proposal. 
Reference (b), based upon MCL Ho. 10,361, Reference (c). 

Description of Change: 

Page 69 , Paragraph 3 . 16 .3*6.1 - Conduit location: 

Add the following to the end of the paragraph: 

"Two B 9 g tl o nn of one ^ r| ^ > rigid conduit, each appro^mtoly 12 feet 
long, vbaH be <«nfeoVtea below the cabin floor (and attac h e d by clips 
to floor beams) between the front spar and the aft main wheal well to 
permit future routing of nev wiring without removing cabin seats end 
floor panels." 

ifMti nhnng w results in an increase in the guaranteed weight esqpty of 9 lhs. 
per airplane. 

ACTION: All concerned are authorised to proceed with the above. Specifics'* 
tlans Group to forward revised specification pages to Contracts 
within four weeks of Sales Order dote. 


AJS;JKC:is 



RECEIVED 


JAM 1 '* '59 


PROJECT 

SPEC. 

GROUP 






CONVAIR-Saja Diego 

SALES 0PDER 

Sold to* 

Oalta Air lines, I®s a 
Atlanta Manicipsl Airport 

DATS* 

7 January 1959 


Atlanta, Georgia 

SO Ho. 

880-2-159 

Referencet 

(a) Delta Letter, File 

No. 142 dated 1/5/59 
fb) Gojsnereial Change 
Rroposal No./'StL'ii ) 

(c) MCL No. 10,3^^ 

WO No. 

3O 0 OOO Series 


(d) D 0 I.B 0 No. 4°010, Revised 27 May 1958 



CONVAIR geo - DELTA 
SPECIFICATION ADMINISTRATIVE CHARGE 
(PROVIDE ASSIST RO*ES IN FLIGHT CCMPARTMINT) 


Do Delta Air Li mb has uoeepted by reference (a) cor proposal, 
reference (b) p prepared in acoordanoe with MCL 10,31?, 
reference (e). Delta Airplane auBsbers II through DO are 
affected by this change 0 Accordingly, all departments 
concerned are directed to proceed with the change outlined 
In reference (b), 

2o Engineering Specification Section will forward necessary 

revised specification pages to the Contracts Department within 
four weeks (2/3/59) per reference (d). 

So This change has no effect on aircraft weight, performance, 
delivery schedule or contract pries. 














GOSVAIR 

A Division of General Dynamics Corporation 
(Sea Diego) 

DEZffiA MINUSES 

12 January 1959 


No. 138 
22-2 

Reference: fa). S. 0. 880-2-139 dated 7 January 1959 
(b). CuhwkIbI Change Proposal Bo. 206 
(e). MBL Bo. 10,317 

1 . spEciFiCArioN pjmmsmtims change 

(Provide Assist Rapes in Plight C ompartm ent) 

Delta Air U_r«s accepted, as evidenced by Reference (a), our proposal. 
Reference (b), p repared in accordance with MCL 10,317, Deference (c), 


Description of Change: 

Page 114, Paragraph 3.19*6.3 EVACUATION HKJVISIQN8: 

B rise the first sentence as follows: 

Tram: "Suitable w««n« ftben be provided for assisting rapid evacuation 

““ fpnw emergency ezlt8| in.iirfn«g assist ropes st exits over the 
trtn g and over left and right hand windows in flight coEgart aent . 

Xn addition, csew assist ropes shall bo provided at the forward 
imrtn entrance door, and noaiufTntflfrlft escape chutes at each galley 
service door." 

To: "Suitable *nf >«n s be provided for assisting rapid evesuotion 

fped emergency exits, including assist ropes st exits over the 
v i« g and over left and right hand windows In flight canpafetmant. 

In. addition, crow assist ropes shell be provided at the forward 
arfw entrance door, gr> d nmiwfi ntjhi r e s cape chutes at each galley 
service door.” 


AC-ntOa?} >111 -T.rarrennft .iru Trtfrn'lTCd tc-p^sane-S with the above. Specifica¬ 
tions Group to forward revised specification pages to Contracts 
within four weeks of Sales Order date. 


AJBsJKG :is 



project 

spec. 

QBOUR 








CCNVAIR-Saa Diog® 


SALES ORDER 


Sold to* 


Reference! 


Delta Air Lines, Ine 0 

DATE 

Atlanta Municipal Airport 


Atlanta, Georgia 

SO No 

(a) Delta Letter, File No, 142, 

VO No 


dated 5 January 1999 
(b) Cc^Koroial Change Proposal No. 209 
(e) MCL Itoo 10,316 

Id) D q I„Bo Koo 4 0 010, Revised 27 May 1958 


6 January 1959 
880 = 2-158 
3© 9 000 Series 


CONVAIR 880 - DELTA 
SPECIFICATION ADMINISTRATIVE CHARGE 
(DELETE REFERENCE TO AILERON FROM PARAGRAPH 3o5o2c6) 


1« Delta Air Lines has accepted b7 reference (a) tour proposal, reference (b), 
prepared in accordance with MCL 10,316, reference (©).' Delta Airplane 
numbers 1 through 10 are affected by this change 0 Accordingly, all 
departments concerned are directed to proceed with the grange outlined 
in reference (b)„ 

2 0 Engineering Specification Section will forward sesesaary revised 
specification pages to the Contracts Department within fens- weeks 
(2/2/59) per reference (d)„ 

3o This change has no effect on aircraft weight, performance, delivery 
schedule or contract'price D 


tf 











COHVAIR 

A Division of General Dynamics Corporation 
(San Diego) 

JSBUSA MBHJSSS 

12 January 1959 


Ho. 137 
22-2 


Reference: (a). S. 0. 800-2-158 dated 6 January 1959 

l\>), Cdauardal Change Proposal Ho. 205 
(e). KCL Ho. 10,316 


1 . Specification Administrative Change 

(Delete Reference to Aileron from Paragraph 3 .5*2.6) 

Delta Air Unas haa accepted, as evidenced hy Reference (a), our Proposal, 
Reference (b), p repared in accordance tilth KCL 10,316, Reference (c). 


REASOH FOR GBAHQS: To maike Specification compatible tilth the airplane. 

Decoriptian of Change: 

Page 21, Paragraph 3 . 5 .2.6 HXHD TIPS: 

TtwTgg -fchtt last sentence in paragraph os follows: 

FROM: "The tip gV>p11 have a removable cop and s hal l 
. aft to provide pr o t ection for the outer extre¬ 
mity of the aileron . 11 

TO: "The ving tip have a removable csp«" 


ACTIOS: 


AJS:JHC:1b 


All cracerned. are authorised to proceed with the shove, 

tions Group to forward revised specification nssp* to Coat^ ktK* iitiili 

four weeks of Se les Qrdur date. 



RECEIVED 

JAN 1 A ’59 


PROJECT 

SPEC. 

GROUP 






























































































































































































































































































































































































































































































































C0N7AIR-SAN DIEGO 

SALES ORDER 


Sold tot 

Delta Air lines, Inc, 

Atlanta Fiinicipal Airport 

Date: 

12 December 1958 


Atlanta, Georgia 

SO No, 

880-2-155 

Reference* 

(a) Delta Letter, File No. 142 

VO No. 

30,000 Series 


dated 8 December 1958 j - 

(b) Commercial Change Proposal Ho. 196 ) 

(e) MCL Kbo 10,311 - - 

(d) DoIoBo Noo 4o010 c Revised 27 Kay 1958 


COBVAIR 880 ° DFLTA 
SPECIFICATION ADMINISTRATIVE CHARGE 
(ATC TRANSPONDER, CHANGE FROM INSTALLATION TO PROVISIONS) 


1o Delta Air Lines fees accepted- by reference favour proposal, reference (b), 
prepared in accordance with MCL 10,311c reference (©) 0 Delta Airplane 
numbers 1 through 10 are affected by this change. Accordingly, all 
departments concerned are directed to proceed with the change outlined in 
reference (b)„ 

2 o Engineering Specification Section will forward necessary revised 

specification cages to the Contracts Department within four weeks (1/9/59) 
per reference (d)„ 

3o This change has no effect on aircraft weight, performance, delivery 
schedule or contract price. 


SJHidjm 

) lee Be- ■&&„■ 


/tr„ ./ 

MCRIVRD 

DEC 1^58 

PKOJECT 
SPEC. 

OBOUP 











COHYAO 

A Divioien General DynorLcs Corperatiea 
(Sail Sleep) 


SAL tfiBUSBS 
18 December lf^ 


No. 136 
22*2 


Reference: (a) 3.0. 800=2*155 dated 12 Dec*isptes-l$5S 
ib) Ct&nerelal Changa Protocol No. 19*5 
U) MCL Ho. 10,311 S —-^ 

1. SfECXflCASOS MSHmSHlABWE CHANGE - ATC TOAH3KS®SB, CHANGE FROM 
ESSTALLATKW TO PRWI3KKS 

Delta Air Lines Jklj accepted, as evidenced by reference (a), our pxopoml, 
reference (b) prepared in accordance Kith MCL 10,311, reference (c). 

Description of Chongs: 

Pees 102, Fumerajh 3 .17 U.4 RADAR SAFETY BEACON: 

Revise paragraph to read as feillnro: 

"RADAR SAFETf BEACON £FflCVI3IWIS): Provisions shall be Tcsdc for 
the Installation of a duo! ATC transponder beacon eyetea " 

The following shall not appear in the Specification language: 

The subject paragraph vas not revised in Delta CCP Ho. ^9 which 
chaagsd ATC trannponder eyoteti for installation to provisions 
for a dual oyster;. The intent of this proposal is to correct 
this oversight. 


ACTION: All concerned are authorised to proceed vlth the above. Specifications 
Group to forward revised specification pages to Contracts within four 
weeks of Seles Order date. 


AJS:JI«:rb 


— 

A. Savard 
Pnojecjfc Engineer 


RECEIVED 

DFC 19'58 

PROJECT 

SPEC. 

QROUF 


1 






.CeSVATR-SAH DIEGO 


‘ u ^XS^Z-^SAIJS ORDER 


Sold to: Belts A£p lAms t Jm 0 

Atlanta Municipal Airport 
Atlanta*, Georgia 


Ri>f «r«BS* a (&) 




Delia Letter, File No, 1>42 
dated 5 December 1.998 

lb) (5®BSsn®r©iaA Change 'Proposal's^©., X 
(•) MCI. Mo, 10,308 

(6) DoJ.Bc Ifot, 4c0H0 v Revised 2? May 1958 


9 %3^beip 1958 
880-2=1% 

30*ODD Seri 



C'OHVAIR 8ftB - I5XTA 
CRASH ERERGY ABSORBER 




It. Balta Air Mass has accepted by referents® (a) our proposal, reference Cb) SJ 
prepared in a®©esda@®« with MCL 110,308, reference (@) « Delta airplane 
aasabera 1 tferfictgto 10 aura affected by this change. Accordingly, all 
departments ecweeraed are direct id to proceed with the change ©utMosii 
1 b refcrease (b}„ 

2 FbgSseeying Sp@®ifi®attaa Section will forward neoeaeary revised 
Bpeaifiaatioo pages to the Coffitcaois Doparteent within few weeks 
{l/S/59) per reference (d} c 

3., This ohaage results in an increase of guaranteed weight eaipty of 
2& pomade per aircraft but does net effect perferaaaoa css delivery 
schedule n 


SJHs^^u 
tog K>* 553» 



received 

DEC 17 ’58 

PROJECT 

SPEC. 

GROUP 






















COST AIR 

A Division of General Dynamics Corporation 
(San Diego) 


No. 135 

Delta Minutes 22-2 

13 December 1958 


Ref. (a) Sales Order 860-2-134 dated 9 December 1938 

(b) Commercial Change Proposal No. 193 

(c) MCL No. 10,308 


1. Crash Energy Absorber 

Delta Air Lines has accepted, as evidenced by Reference (a), our proposal. 
Reference (b), prepared in accordance with M3L 10,308, Reference (c). 


Description of Change: 

Page 103, Add the following new paragraph to the page, after paragraph 
3.19*^*1*T * 

n 3.19.1.1.7.1 CRASH ENERGY ABSORBER: All cabin passenger seats 

i be equipped with crash energy absorbers in¬ 
stalled at each safety belt attachment point." 

Page A-12, APPENDIX I-C, FURNISHINGS: 

pjmHm the 12th item in the Description list as follows: 

From : "84 passenger Safety Belts" 

To: "72 Passenger Safety Belts, and Crash EnergyAbsorbers 

12 Passenger Safety Belts (Club Area)" 


This results in a weight empty Increase of 44 pounds per airplane. 

ACTION: All concerned are directed to proceed with the incorporation of subject 
change. Specifications Group to forward revised specification pages to 
Contracts within four weofcs of Sales Order datef 


AJS:JM3:l8 



Seward 
Engineer 


RECEIVED 


DEC 1 "'58 

PRO* _jt 
SPEC. 

GROUP 


CONVAIR-SAN DIEGO 


SALES ORDER 


aai 
J* fc 




c/m 


\ 


Sold to« 


Reference: 


Delta Air Lino 3 e lac. 
Atlanta Mvsaiclpal Airport 
Atlanta,, Georgia 


Datoi 3 Desesnber 1958 

Reviseds 5 December 1958 

SO No. 880-2 153 


WO No. 30,000 Series 

(a) Delta TWX dated 2 Decanter 19 

(b) Garawarolal Change Proposal NoSQ j 99A ^ Proposal D 

(c) MCI, No. 10,153 * ~ 

(d) D.IcB. No. 4.010, Revised 27 May 1958 


C0HVAIR 880 - DELTA^ 

S2-IK CH WIDE FAS5_^GER_SM^. W mM Lm 


> 


1. Delta Air Lines has ooeepted by reference (a) our prepoeal, 
reference (b), prepared in accordance with NEL 10 , 155, 
reference («). Delta airplane numbera 1 through 10 are affected 
by this change. Accordingly, all departments concerned are 
directed to proceed with the change outliaod in reference (b). 
Delta Air Linas autfaptanse Is baaed ©a the ecnditi as that the 
wmrraate mado at the seat review on 1 December 1958 will be 
incorporated in the seat {these comments are being forwarded 
undo* separate cover to Engineering Project Office). 

2 0 Engineering Specification Section will forward necessary revised 
specification pages to the Ccatracte Department within four weeks 
( 12 / 31 / 58 ) per reference (d). 

3 . This change results in an imrease of guaranteed weight empty of 
156 pounds per aircraft but doe ot affect contract price, 
performance or deXlvt»ry sshecul 












I C 0 W V ,1 I R 

A Division of General Dynamics Corporation 
(San Diego) 

I DELTA MINUTES 

5 December 1958 


Reference: (a). S.O. 880-2-153 dated 3 December 1958 

(b) . Commercial Change Proposal No. 99A. proposal D 

(c) . MCL Noo 10,155 

(d) . Attachment "Cabin Passenger Seats & Related CCP's", 

dated 5 December 1958. 

lo 52 -GSR! 'VXHS Sfc, INSTALLATION OP 


Delta Air Lines has accepted, as evidenced by reference (a), our 
Proposal, reference (b), prepared in accordnnoe vith MCL 10,155, 
reference (c), and the conditions specified in the attachment, 
reference (d). 

A copy of the proposed 1 b attached. 


> 


This change results in a weight empty increase of 156 pounds per aircraft. 





No. 134 
22-2 


ACTION: All concerned are authorised to proceed vith the above in accordance with 
the attachment, reference (d). Specifications Group to forward revised 
specification pages to Contracts within four weeks of Sales Order date, 

RECEIVED 


DEC in’58 










CONVAIR-SAN DIEGO 


^0 


i»h> tJ /•* w f 


SJH£S ORDER 


Sold to: Delta Air Line a s Jm a 


Date* 3 Dooomber 1958 


Atlanta Municipal Airport 
Atlanta, Georgia 


SO No. 880-2-152 


Reference* (a) Delta TWX dated 2 Deeanb 


(h) Conmorcial Change Propso 
(e) MCL No. 10,194 

Cd) D.I.B. No. 4o010, Revised 27 May 1953 



WO No. 30,000 Series 


MODEL 880 - DELTA 


PASSENGER SEAT FABRIC WEIGHTS. REVISION TO 


1. Delta Air Lines has accepted by reference (a) our proposal, reference (b) p 
prepared in aeoordanoe with MCL No. 10 p 194p reference (c)« Delta air¬ 
plane numbers 1 through 10 ere affected by this change. Accordingly, 

all departments concerned are directed to proceed with the change <$ub~ 
llnsd in referanoe (b). 

2. Engineering Specification Section will forward nacoosary re viced 
specification pages to the CoatraMts Department within four weeks 
(12/31/58) per reference (d). 

3. This change results in an increase of guaranteed weight empty of 76 
pcassds but does not affect contrast price, performance or delivery 
schedule. 



RECEIVED 


DEE 8’58 


fraoJtu* - 

SPEC. 

(GROUP 


SJHtdjm 
Deg No. 5-494 
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C 0 If V A I R 

A Division of General Dytunateo Corporation 
fiaa Dlogo) 

dal msnmm 

5 DoI.se tor 1958 


Ho. 133 
22*2 


Reforoacrjs Co) 3.0. 880-2-132 doted 3 SeeesSer 1938 
|b) Coacarelal Chsn.,3 Proposal Ho. 13CC 
(e) H€L Bo. 10,194 


1. SHaaBHOER SEAS FABRIC HEIGHTS, HETISIGeJ TO 

Delta Air Li nap hao accepted, &a evidenced "by reference (a), oar prorsoctal, 
reference fb), prepared In accordance with KCL 10, 194, reference (e). 

Be following aholl not appear In Specification lansu&e®: 

%G balcu Hated Itcri Edmm revised wight for coat fabric odectad 
ty CustoG»r: 

"Sent Upholnbery (38 double seats) 16. 0 on" 

HOB: Bln CCP oupplcaanto OCP Ho. 13QA and conoslo OCP Ho. 130B. 

Eta i>algni incraaea repxoscmted horeln is for the additional 
4.5 on of fabric weight obovo tho Ccavuir 10010 velgit of 
11-5 os. 

Bis chnngo reoulto In a weight cqpty Incraaae of 76 pounds per airplane. 


ACtEEOK: All concerned axe authorized to proceed with the above 




AJ3:*MS:xb 















°)v 


’C0RVAIR-5AR DIB50 


SALES ORDER 

Sold tes 

Delta Air Liras, fes. 


DATE i 

1 wessaabe 1958 


Atlanta ffenielpal Airport 


REVISED: 

12 December 1958 


Atlanta, Georgia 


SO Nos 

SS3-2-151 

Referencei 

(a) Delta letter. File No. 

142 

WO Nos 

30,000 Series 


dated 24 November 1958 

t 



(b) Delta letter* File No. 

-142 




dated 9 December 1958 


DISTRIBUTION OF CONVAIR 880 TECHNICAL DATA 


Cl) la response to a re@sat request facia Convalr, Delta Air Lines reference (a) 
Hotter advises teat technical data distributed to Delta should be addressed 
as follows* 

A„ Haodbooka.._ Drawingn and (under Article 11, Pages HD, HE and 

HF)ef tea Purchase Agreement), should be shipped tot 


) 


GrdfcrWilfiGT Mr. E. N. Christian 

A as ity - Opc rt riilQ a s jHEb ciotuei Manager - adhnical Service 

Dal-tn Air-iiasar^®a- 0 Engineering Department 

Ataa^te-Airperty-Siergte Delta Air Lines, Inc., Atlanta Airport 

Atlanta, Georgia 

B 0 Training Material and Data should be shipped as fellows* 


Attentions D. C, Garrett 

Superintendent Methods and Training 
Delta Air Lines, Ins. 

Atlanta Airport, Georgia 


C u 



these data direct to3 


- Our waders should be advised to forward 


C ^^tftfa sp y Mr. E. N. Christian 

/jcei-s-tant’-Vioa-Pirasidint- Gporeti^as^-TesiKiafe?^- Manager - Technical Se rvice 
Dslrta-Air-^i pa a ^ to g. Engineering Department 

At»aata^jjrpc?-t’ , — Ge eFg4s“ Delta Air Lines, Inc., Atlanta Airport 

Atlanta, Georgia 

(2) Copies of all transmittal letters covering the above data should bs forwarded tr* 


<3 F„ Nyeum„ Manager Flight Equlpnesst Dewlopaent 

Delta Air Lines Office 

s/e Douglas Aircraft Company 

Santa Monica, California 

amA 


RECF.TTCR 


C„ J. May, Resident Representative 

Delta Air Lines, las. 

e/o C nvair 

Reran 129, Building 19 

San Diego 12, California 


Off. 1 8 '58 

pROJc-^T 

SPEC. 

GROUB 


In additions, copies of the transmittal letters m Items 1 and 2 should be 
forwarded to Contracts Department. 













S&ld t®* Delta Air Lines,, Itse 


1 D®« ;mber 195*’ 
30 N< 880-2-1SI 


3) Delta Air LjUsas baa als«! rsgmepted that soples of e% tars lowering 
tff&naisittal «f spar© prowls Ic&iag dcEr’amoBtfl bs founded to 
J. F. Nyman aisd C; 3, May„ at the nMmsma indim '«9 exa tie 
preceding pag© 0 

AH departments eeoeertted with the transmittal of t»s®hni®al da'ta 
will b© guided by the above shipping InstmsetlcsaS'. 




Revised to add Ref. (b) and to correct 
Par. 1, Items A and C» 


I. 


II 


ba@: CoDttttoa 


H.E.Wolfe 
W.T.Elliott 
J 0 i o Alkaain (3) 
W.F.Brown 6=122 


RECEIVED 

DEC 1 q, 5 8 


PRUJU^'I 

SPEC. 

GROUP 








■ ■ 






Sold tot Delta Air Litmn, Inc- 
Atlsmsa. Airport 
Atl 131*6 GtCfftlR 


Date: 25 Narecber 195® 
SO No: 8SO-J?~3,50 
WO Nos a0„000 Sfsrioa 


MODEL 810 ■« DELTA AIR LINES 
CHANGE ORDER N0 o 8 


(l) As to, !»d If. a e py of Chfucge Order N i 0 8 signed by Delta Air Lined? Ine„ 
vhJUih rjsatsii? Detail Specification Report N© 0 ZD-22-C03 dated 20 Septeabc 
J.9i6 to lnr j -p^rata Spacififfatloa Cfcnago Noa 0 84 * 83Bp 88 p 69,, 95 P 96„ 
C /7 P 100? 501 ami 103 azal Ctcaaoreial Cfcnugo Proposal SitHPory No 0 7 so ths 
Motel 880 aircraft 0 


3 


S4Hidjb: 

Ljfj Re, _liJa. 


•; c S 



EoBwrkf- (w/«Ee-j„ c ^r) 

630 Project Office {ti/t ttach (2)) 
Ceo&o SaloG (t’/ai'tocli) 

H 0 A. iayat (v/etteeh) 

Ccatra#-;te Stall Sr , tloa (w/atta«h) 
E 0 E. -7-ha," or L K/atfc t ) 

»~o Ds. vi; 



Glas^Cftt 

t of extracts 


Ho F, Brown (6-122) (w/attaah) 

G„ Whialar (9J.»00) (tr/nttach) 

Ho R, Kcbsi idy (w/atit ob) 

Cemoroial Contracts 

Axderscn & Coupajy 

Ghab^o Order No- 8 File <DAL^^C£JYHD 

P 

JAN 8’59 

project 

SPEC. 

GROUP 

















CHAlCti -d)ER L, 0 


:* 


DELTA AIR LIKES, INC* 

Detail Specifi atlon Report No* ZD*22®003 
Dated 20 September 


Ao The Detail Specification is hereby emended to reflect certain changes all ae 
more particularly set forth in Specification Change Noe* 84* 85B, 88* 89* 95* 
96 ? 97* 100* 101 and 1(9 and Commercial Change Proposal Summary No* 7 attached 
hereto and made a part hereof* 

Bo Airplanes Affected: 

Undelivered - 10 


Co Effect on weight and balance ;■ 


Aa reflected in the Specification Changes and Commercial Change Proposal 
Summary No a 7 attached* 

Do Effect on performance: 


As reflected in the Specification Changes and Commercial Change Prop 03 a 
Sumnary No* 7 attached* 


Er> Effect on delivery: 

None 

Fo Thila Change Order results in the following charges and/or credits: 


1* Change Ho* 84 = Deletion of Anti»Icing Provisions 
and Installation of a Rat omo Rain Erosion Boot 
(Pa,'«c 27* 102* 121 and 322A) 

R. lurries •'edit 

r»n=Resurring Charge 


Far Airplane 

*00 

_^„85_*00 


Total for 

5 ! ,t : c> 

850 OL 


< 4 C < “»t ■■ 


Total Cr i' 

t.ngu Nr* 851' - H(. lonal Airtiraf Standard 
i I 1 - , f r' * lire £ (Page 2) 


l._au*as & 


No Charges or Credits 


s Choice .'tio 38 Revision f Aa o Pilot, 

1 al1ation of Rotary Rudder 3nx • iu Lieu 
•; i‘ 4 mar Actuator Pago -«>8) 

No Charge b r Credit -j 


RECEIVED 

JM a to 

PROJECT 

SPEC. 

GROUP 






CHANGE ORDER NO. 8 

DELTA AIR LINES, IMG. 

D&t.all Specification tHpiurfc Noo ZD«22-003 
Dated 20 Sootember 1955 


r hange Nc 0 89 •=> Specification Administrative 
Change (Mr Conditioning System 1 (Fag* 123) 


£ * .• Change No.. 95 =■ Plush Type Mooring Attachments e 
Deletion of 'Page 124) 


- Change No 0 96 «=» Specification Administrative 
Change (Circuit Protection) (Page 96) 


Ho Chug-as or Credits 


No Charges or Credita 


No Charges or Credit® 


7j Change No f , 97 - Specification Administrative 
Change (ZM-256 to 0=09001) (Pages 7 S 66 0 67 p 68 a 
70 p 92 and 94) 


No Charges or CredLts 


8i Chang - Noo 100 « Tinted Interior Cabin Windowsg 
Installation of (Page 28) 


Total for 



Per Airplane 


Recurring Charge 

$ 

17.00 

i 

170.00 

Non-Recurring Charge 


5MQ 


580.00 

Total Charge 

9# Change No» 101 — Second Hydraulic Reservoir 

f) 

_ Tim 

& 

-ng.99 


Gage s Addition of (Pages 59* 59A, 64p64A and &>10) 


10 1 Change No® 3L0P « Specification Administrative 
Changfi (Change Pig„ 3o14-3 to 3.14^1) (Page 58) 


No Chargee or Credit s 


No Charges or Credit® 


11o Summary of the foregoing charge® and/or credit®s 


urring Credit® 

Mon=Resurring Charges 

Total Credits 


7?oC0 £ l a 790 a G0 

143o00 __ I ? 430o00 


iL 




n JSfiO-Oft 

received 


JAN 5’59 

pro jeer 

SPEC. 

Page 2 GROUP 













CHANGE CEDES NO, 8 
t® 

DELTA AIR LINES, INC« 

Detail Specification Report No« SIW22®003 
Dated 20 Sapt.oabor 19gfr 


Go The attached Specification Change Noso tl/ f , 85B, 88, 89, 95, 96, 97, 100, 101 
and 103 and Commercial Change Proposal Summary Noa 7 are hereby incorporated 
into and become s. part of Detail Specification Report No, ZD*=22=003 dated 
«I0 September 1956c 

Ho Except as herein modified all provisions; of the Detail'Specification sh all 
remain in effectc 


Ac apted and Agreed to 

this day of Hora-uabeff 1 958 

DELTA AIR LIKES, INC, 

By hi Hq DaJLsoa 

Title Vice President « ^poratlsiim 


GENERAL DYNAMICS CORPORATION 

By /e/ Thomas B„ Eagtlpnd r Jt n 

Titlo Chief of Contraot AcaA^lstrntloi^ 
Convaiy Division (San Diego) 


RECEIVED 

JAN 

PROJECT 

SPEC. 

GROUP 


Pag© ? 










C0NVA3R-SAN DEGO 


_s0$4£/? 

SALES ORDER 



Sold to: Delta Air Lines p Im<, 

Atlanta Mssadelpal Airport 
Atlanta, Georgia 


DATE* 2<t November 1958 
SO No: 880-2-149 


Refersnse: 


(a) Telecs *© y Nysm to Harris ^ WO Nos 
11 Howerjibojf 1958 s' \ 

Cfo) * emmarcial Change Proposal No. 181 ) 

U) KCL 10 p 297 y 

(d) D 0 I 0 B 0 Ho„ 4o0l0„ Revised 27lTay 1958 


30,000 Series 


MODEL 880 - DELTA 
ALTIMETER, REVISION TO 


(1) Delta Air Lines has accepted per Reference (a), oar proposal Reference (b) P 
prepared in accordance with MCL 10,297, Reference (c , Del ta airplanes 

Noe a 1 through 10 are affected by this change. Accordingly „ all departments 
concerned are directed to proceed with the changes outlined in Reference (b) e 

(2) Engineering Specification Section will forward necessary revised specifi¬ 
cation pages to the Contraota Department within four weeks (12/22/58) per 
Reference <d'. 



(3) This ohaige lias no effect m aircraft weight, performance or delivery 
schedule 


SJHsdJm 




Log No* J.416 


RECEIVED 

teV?A'5 8 

PR ojec. T 

spec. 

GROUP 









C 0 N V A I R 

A Division of General Dynasties Corporation 
(Son Diego) 

1 VT— 

DAL HZHU9SS 

28 SoveUber 1998 

Bo. 132 


22-2 


Reference: fa) S.O. 880~2-»ll*9 toted 2k Eovoabar 1958 
(h) CciBEarclal Gbaagp Proposal Bo. l8l 
(c) KDL BO. 10,297 


1. ALUHEHH, HBVI8ICB TO 

Dalte Air linos has accepted, ao evidenced by xefOmno (a), our propoael, 
reference fb), prepend So eaoordeneo vitb KCL 10,297, roforonco e). 

Description of Chongs: 

Bsgso A«9, APPENDIX I-C, XBSnVMBHTO AID EELA32D EfflUW^T: 


C foenas the first Item under "KbHEUna. Integra teal jhetrvBSnt Syutca 
so follows: 


From: ”2 Altimeter Seale Error 
and Corrector Faak&go 


KOllunm A 30 hlG*qG-Q 01 " 


TO: "2 Altimeter Scale Error 

sad Corrector TOebogs 


A32667»10-0Q1" 


ACTION: All concerned are authorised to proceed with the above. Specifications 
Group to forward revised specification pages to Contracts within four 
weekB of Sales Order date. 


AJ3;athxb 



RECEIVED 

Brc 1’58 

project 

SPEC. 

group 
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CQ NVAIR-SAN DIEGO 
Sold t©° 


Delta A iff Licee,, Ins. 
Atlanta Municipal Airport 
Atlanta t Georgia 


SALES ORDER 

Dates 18 N< \yeober 1958 


Revised: 
SO Nos 


Referense* (a) 

«b) 

(a) 

<d) 


WO Nos 


Delta Letter 9 File 142,, 
dated 14 November 1958 A 

Commercial Change Prep© jj No. I 84 A ) 
MCL No. 10,,303 Vs y 

D.I.8. No. 4r010p R vised 29 HayrJL956^ 


25 November 1958 
880i»2»»l 48 

30, ; 000 Series 


DELTA - MODEL 880 

C AR AMENDMENT Ab~9. INCLC5I0N OF IN SP ECIFICATIOH 


> 


( 1 ) Delta Air Lines has accepted* as evidenced by Reference (a), owr 

proposal, Reference (b)„ prepared in accordance with MCL No. 10 $0?* 
Rofereaoe (©)» oa the following conditions: 


(a) Coder paragraph 2 0 1» APPLICABLE FEDERAL SPECIFICATIONS, delete 
the statement "4b=8 (not applicable)" from subject Proposal. 

(b) Delete the words "For Preliminary Dee Only" In the statement 
referring to the sketch enclosed with the Commercial Change 
Proposal. 

(2) Engineering Specifioatlen Section will forward necessary revised 
specification pages to the Contracts Department within four weeks 
(12A6/58) per Reference (d) D 

(3) This change has no effect on contract price,, aipera£t-weight e 
performance nor delivery schedule. This change results in an increase 
in weight of six (6,1 pounds per aircraft. 

( 4 ) All departments ccacerasd are directed to pressed with the change 
outlined in Reference (b) and in a@@®rdaas® with the conditions 
set forth in Paragraph 1 above. 


RECEIVED 
















CHANGE ORDER NO. 8 

to 

DELTA AIR LINES, INC* 

Detail Specification Report No. ZD=22=003 
Dated 20 September 1956 


As The Detail Specification is hereby amended to reflect certain changes all as 
more particularly set forth in Specification Change Nos* 64* 85B, 88, 89, 95, 
96, 97, 100, 101 and 103 and Commercial Change Proposal Summary No. 7 attached 
hereto and made a part hereof» 

Bo Airplanes Affecteds 

Undelivered - 10 

C. Effect on weight and balances 

As reflected in the Specification Changes and Commercial Change Proposal 
Summary No 0 7 attached° 

Do Effect on performances 

As reflected in the Specification Changes and Commercial Change Proposal 
Summary Noo 7 attached© 

Eo Effect on deliverys 


None 

Fo This Change Order results in the following charges and/or creditss 


lo Change No 0 84 - Deletion of Anti«Icing Provisions 
and Installation of a Radame Rain Erosion Boot 


(Pages 27, 102, 121 and 122 A) 


Total for 


Recurring Credit 
Non=Recurring Charge 


Per Airplane 10 Airplanes 
& i 96000 $ l,960o00 


85©00 850©00 


Total Credit 




2 c Change No 0 85B «=> National Aircraft Standard 
Fasteners, Use of (Page 2) 


No Charges or Credits 


3° Change No 0 88 = Revision of Auto Pilot, 

Installation of Rotary Rudder Servo in Lieu 
of Linear Actuator (Page A-8) 


No Chargee or Credits 













CHANGE ORDER NO. 8 

to 

DELTA AIR LINES, INC, 

Detail Specification Report No, ZD=22«=003 
Dated 20 September 1956 


4° Change No D 89 * Specification Administrative 
Change (Air Conditioning System) (Page 123) 


5° Change No, 95 - Flush Type Mooring Attachments* 
Deletion of (Page 124) 


No Charges or Credits 


No Charges or Credits 

6 i Change No, 96 - Specification Administrative 
Change (Circuit Protection) (Page 96) 

No Chargee or Credits 

7* Change No* 97 « Specification Administrative 
Change (24-256 to 0=09001) (Pages 7, 66* 67* 68* 

70* 92 and 94) 

No Charges or Credits 

8, Change No 0 ICO - Tinted Interior Cabin V'indovs* 

Installation of (Page 28) 

Per Airplane 

Recurring Charge $ 17o00 

Non-Recurring Charge S8.00 

Total Charge t 75*00 

9» Change No, 101 — Second Hydraulic Reservoir 

Gage* Addition of (Pages 59* 594* 64*644 and A»10) 

No Charges or Credits 

10a Change No, 103 - Specifioatlon Administrative 
Change (Change Fig* 3o 14=3 to 3.14^1) (Page 58) 

No Charges or Credits 


Total for 


lOAirplanes 


* 

170*00 

.580*00 

£ 

750*00 


Ho Summary of the foregoing charges and/or creditss 


Recurring Credits 
Non-Recurring Charges 

Total Credits 


$ 179*00 $ 1*790*00 

1 43*00 1*430*00 



Page 2 











CHANGE ORDER NO. 8 
to 

DELTA AIR LINES, INCo 
D etail Specification Report No. 2D*»22=»003 
Dated 20 September 195& 


Go The attached Specification Change Nos 0 84, 85B, 88, 89, 95, 96, 97, 100, 101 
and 103 and Commercial Change Proposal Smmnaiy No. 7 are hereby incorporated 
into and become a part of Detail Specification Report No. ZD®22=003 dated 
20 September 1956o 

Ho Except aa herein modified all provisions of the Detail Specification shall 
remain in effect 0 


Accepted and Agreed to 

this 18th dav of Noveabog* i qq8 


DELTA AIR LINES, INC. GENERAL DYNAMICS CORPORATION 

By /e/ C. H 0 Poison By /s/ Thomas B„ Eastland r Jr-. 

Title Vice President - Jporaticoe Title Chief of Contract, 

Convair Division (San Diego) 


Page 3 










Kb. 131 


.2 


CGSVAXR ) 

loian of (ka-sral Dymanico Corporation 
(82a Diego) 


BAX* MKHHSSS 
25 WamMza? 195® 

28-2 

Reference: (a) 8. 0. 88o-2**l48 dated 16 Bovembor 1958, iwvicad 25 November 

1958 

tb) CotsESMdal Change Proposal 5b. 184A 
(e) HSL 50. 10,303 

1. CAR J tafimdnm nt 4b-9 # Inclusion of in specification 

Delta Air lines has accepted, as evidenced by Raftaramao (a), our Proposal, 
Reference (b), prepared in accordance with MS* Bo. 10,303, Reforest* (e), 
with the fnllOBlng condition: Delate tbs words "For FraUtensry Coo Only" 
in the steteront referring to the eftoteh with tbs Coumorclal ' 

Change Proposal. 

Description of Change: 

Peget It Paragraph 2.1, mwm ! 3SSBAL aPSCJilCATIOSB: 

BflSte tha fbHeslag from tho cad of the lost itm tn the mrandmant 
list: 

*i and" 


Md tbs following item to t o Baanfitmt list: 

4 b -9 edoptoi 27 August 1938; end" 

Pngs life. Paragraph 3*19«5*4 Z2SQXV2DCAL 01V: 

Za the first sentence, the vocA”lairatorlefl <l , and aid tbs 

following ssnfimee oft® first sentence: 

"Two oaongen outlets Bhail be provided In mash Jmwbary 0 " 

Page U 4 , Paragraph 3.19.9.3 MASKS: 

flalete the following psatcnce Iron tbs paragraph: 

"(tee o«y® : cutlet Shall bo provided in each isratey * 11 

Bdi c han ge results In a weight Innraaeo of 6 p°»yv^g par aircraft. 

AG32I05: All concerned are authorised bo proceed with the above. Specifications 

Group to forward revised specification pages to Contracts within four week 
of Soles Order date. 


received 


DEC 3’58 



A.)& Sarasd 
Project ©C ii: %££ 


PROjt-T 

SPEC. 

GROUP 


ASS:JMS:ia 

















COtmifc-SAH DESGO 


S\LES GRDER 


) 


Sold to 5 Delta Air Lines, lnn a 


Dates 113 November ?958 


Atlanta Municipal Airport 
Atlanta, Georgia 


Revised* 20 November 1958 
SO Noo 830-2=147 


References ' 



WO Noe 30,000 Series 






I* Delta Air lines baa accepted by ftafsijpee (a) cor proposal. Reference (b), 
prepared in accordance with 1CL "w*'$©*$65, Reference (c) „ Delta air¬ 
plane Hoso 1 through 10 are affected by this ehange c Accordingly, all 
departments concerned are directed to pi’ooeed with the change outlined 
in Reference (b). 


2 0 Engineering Specification Section will forward necessary revised 
specification pages to the Contracts Department within four weektJ 
(12/11 /58) per Reference (d)„ 

3o Thin change has no affect on contract price, weight, performance or 
delivery schedule 0 




Revised to correct MCL No 


SJHtdJfm 

itm no., _sm_sm 


RECEIVED 


NOV 2 4’58 


PROJECT 

SPEC. 

QROUF 


■ 

















C 0 H V A I a 


A Division of General Dynamics Corporation 
* (Son Diego) 


DAL KDKREBS 
25 Baveajber 1958 


Ho. 130 
22*2 


Befenaee: {a) 


S.O. 880o2«lli7 datod 20 Hcrranber 1958 
CcEEBTciaL chtnga Proposal Bo. 188 
HCL Ho. 10,355 



1. IE3TAI1ATXCB CABIH A107ZVUSB XHDICATOft T.ttopp 

Delta Air lines haa accepted, os evidenced by Rsfereues (a), our proposal. 
Reference (b), prepared in ooeordmee with MGL Ho. 10,355, Reference (c). 

Description of Change: 

Pnge 59* Pategmph 3.IU.I.U PLIGHT SKQQUSBK'S IHflTHaHSHTS: 

Add the following lten to the lnstneamt liet: 

"One I ndicator light, cabin altitude taming" 

Ptkge 122, Paragraph 3*80.2.1 BSSZQH DI/TSKSNT1AL PRESSURE: 

Add the folXarlag sentence after the third sentence «Mch ends 
In the ninth line: 

"An indicator light shall be provided on the flight engineer's 
panel to i n d icate cabin altitude naming." 


ACTION; All concerned ore authorised to proceed tilth the above. Specifications 
Group to forward revised specification pages to Contracts within four 
weeks of Sales Order date 



AJ°*J!Csrb 






j>l (r\-$: (C{/ £ 


CONVAIR-SAN DIEGO 


SALES ORDER 


") 


Sold to: Delta Air lines, Inc 0 


Atlanta Municipal Airport 
Atlanta, Georgia 


Date: 13 November 1958 

SO No. 830=2-146 


Reference 1 fa) Delta Lprhtar- File 1A2 vo No. 30,000 Series 




1. Delta Airlines has accepted by Reference (a) our proposal. Reference (b), 
prepared in accordance with MCL No. 10,304, Reference (c). Delta air- 
plane numbers 1 through 10 are affected by this change. Accordingly, 

all departments concerned are directed to proceed with the change outlined 
in Reference (b). 

2. Engineering Specification Section will forward necessary revised 
specification pages to the Contracts Department within four weeks 
(12/11/58) per Reference (d). 

3o This change has no affect on contract price, weight, performance or 
delivery schedule. 



Manager of Contrasts 



) 


NO V 1 4’58 


project 

SPEC. 

GROUP 


SJHidJm 
Log No. 5341 












C0N7AIR 

A Division of (tenoral Dynamics Corporation 
(San Diego) 

Delta Minute o 

18 Hov. 1958 


Do. 129 
28-8 


Reference: 


a) S. 0. 880-2-146 dated 13 Koveaber 1998 

b) CcEEarclaL Change Proposal Do. 190 
, 0 ) 13U. DO. 10,304 


1 . sea&wmM&m mmmm.cs cams - chahoe sail cces no uheichabesabi* 
to amjcsms 

Delta Air Lines has accepted, as evidenced by Reference (a), our Proposal, 
Roferenco (b), prepared in accordance with HCL 10,304, Reference (c). 

Description of Chongo: 

Page 125, Paragraph 3-23-1 B gnHBHC nmCHABGBAHIUT*: 

Delete "toil cone" from "1. Interchangeable Parts'* 

Page 126, Paragraph 3-23-1 EgDXK3DT HfTTOCHAEGEAHIiary: 

Add the fallowing item under "5- Bepl a e e a b la Porta" 

"Tall Ccne" 


ACTION: All concerned are authorised to proceed with the above. Specifica¬ 
tions Group to forward revised specification pages to Contracts 
within four weehs of Sales Order date. 


AJS:JEC:io 



RECEIVED 

mi9s g 

P gg^c r 

S?6C. 





CONVAIR-SAN DIEGO 




Sold tos 


Dolt a Air Lines,, Inc. 
Atlanta Municipal Airport 
Atlanta, Georgia 


s»t.ek ranm 

In IDS '^ ^ 

Dates 10 November 1958 


SO No. 880=2-145 


References 


(a) Delta letter, Pile 142, . WO No. 30,000 Series 

dated 9 November 1958 

(b) Commercial Change Proposal No. 175 

(c) MCL No. 289 .* \ 

Id) D.IoBo Noc 4*010, Revised 27 May 1958 

(e) Delta Air Lines, Convair meeting 6 November 1958 


MODEL 880 * DELTA 


SPECIFICATION ADMINISTRATIVE CHANGE 

(Tending Gear Warning Horn and Deletion of Landing Control Throttle Switches) 

lo Delta Airlines has accepted by reference (a) cur proposal, inference (b)„ 
prepared in accordance with MCL No. 289, reference (c). Delta airplane number a 
1 through 10 are affected by this change o Accordingly, all departments con¬ 
cerned are directed to proceed with the change outlined in reference (b). 

2. In accordance with reference (e) meeting Delta accepted our C cmner oial 
Change Proposal, reference {b) p * as based on the condition that tba first 
sentence of the second paragraph on page 80, paragraph 3ol6ollol be changed 
to read as followss 

. a" 

\ 

n w£en any landing gear la not fully extended and 1 coked with 
the aircraft airborne, the horn will operate if any pewor 
lover is retarded or if the flaps are immediately beyond the 
approach position." 

3. Ehgineerlng Specification Section will revise the wording of the Commercial 
Change Proposal as indicated above and forward necessary revised specification 
pages to the Contracts Department within four (4) weeks (5 Decmabcr 1958) per 
reference id)a 

4. This change does not affect aircraft weight, performance, delivery schedule 
or contract pries. 


SJHsdJm 

HO- JffliLa*. 




Urol 2 58 











COHTAIB 

A E&viaiQn of General £$nsja£cs CoeporsMon 
|Sm Meg©) 

Dolts sarntes 
17 Hovcsfces* 135S 

13b. 128 
2£-£ 


Rsforercae: 


let) 8* 0. 880®S**l&5&26£fi, ID Sweater 195© 
tb) (tozattorejal Ctogo Proposal Ho. 175 
(c) I^L Bo. 10,839 


fitgecifleafcloa <& 2 &niBtrafciTO 

Leading gear waaing ham oiS deletion of Xcnflira ©sated throttle switches. 


Mlta Mr Zdooe has accepted* ao egageasei by Reference (a), our proposal.. 
Reference Jb), prepared in aeeardrrncG with E1ZL EJo. 28$>, Eof Greece (c). 


Bsocrlptioa of Chsaago: 

Page 38, Paragraph 3.6.1 .2 (XEE8CELS: 

Rsglise the fifth esateaes, starting la tbs 12th lino to rood os follows: 


6 *&e control lore? shall resate locked until the loft IesA shock strut 
is end both gain leading piisr trucks taro in tbs lore! saae. n 


Ft^p 80* Paragraph 3.16.11.1 


CSAR HOTS® ECEBs 


BctIqq the pe 2 *egrasih title cog paragraph to red! os fallows: 


“L0E3SE3 GEAR ABD SEA3SSJ3S1 WASH®! Sl®3: A hose, shall bo provided to 
©parefcs naflar the following casditioao: 


Khan Gay leading soar Is not ftelly cjsfccaScfl < ^S locked with the aircraft 
oteborae* tho bora will aporcta if cay gow ar Isvor is retarded or if the 
fi^ps S3? tezstilstoly toyo&fi tbo Ggiproaeh pooitioa. iSe gefesr lover re° 
tarfi function eill bore a boom Interrupter switch. 


Hfesa tags Gdreraft is ground borne, tho horn will operate if the landing 
®sar ©rersifie Igyot is estoS® 


Bhsa tbs airglaas is on tha ^txsd oafi any too or care of @10 podtst 3mwm 
ere s&rcncGd to tehe-off position, tho ten will oserste if the stabiliser 
osEfi/or ^its fl£j>Q ere sot in tbs correct position.” 

ACTIOS: All coneercsfi are authorised to proceed with tbs above. Spcr'.fiea- 
ticsis Group to forward revised specification pages to Contracts 
within four weeks of Bales Order dots. 



A3S:JK0sio 

















—^ / f' Cjf/'*=> f'r- /■ 'S 


CONVAIR^SAH DIEGO 


SALES ORDER 

Sold tos 

Delta Mr Lines, Ina 0 

Atlanta Municipal Mrp&rfe 
Atlanta, Georgia 


Dates 5 November 1958 

SO No i 830=2=144 

References 

(a) Rslta. letter. File 142, 
dated 3 November 1958 

(b) Commercial Change Proposal 
(©) MCL NOo 10,301 

rA 

iiOo 185 ; 

WO NOo 30,000 Series 


(d) D 9 J 0 B 0 MOo 4o03L0u RflV&u©d 2*7 Mmy 1958 



RgCXRCtfUJlON FAN. AIR CONDITIONING SYSTEM. REPLACEMENT OF 


(1) Delta Mr linos has accepted, as evidenced hy Reference (a), our proposal 
Reference (b) f prepared in accordance with MCL 10,185, Refer ant® (e), with 
the following exceptions The last paragraph appearing under "The following 
shall not appear in the Specification language" is to be delatedo Accordingly, 
all departments concerned are directed to proceed with the change outlined in 

Reference (b)o 

(2) Engineering Specification Section will forward necessary revised specific*® 
tion pages to the Contracts Department within four weeks (12/3/58) par 
Reference (d) c 

(3) This Change has no effect on contract price, weight, performance or 
delivory acheduloo 


J 


SJHsJs 

Lag Mo n 5296 



RECEIVE 

NOV 7 '5f 


PROJECT 

SPEC. 

GROUP 











COHUiB 

A Division of General Dynamics Corporation 
(San Diego) 


DELTA MINUTES 
7 November 1958 

Noo 127 
22-2 

Reference: (a) S o 0 a 880-2«14& dated 5 November 1958 
(b) Canmercial Change Proposal No*, 185 
(e) MCL Noo 10,301 


lo RECIRCULATION FAN, AIR CONDITIONING SYSTEM, REPLACEMENT OF 

Delta Air Lines has accepted, as evidenced by Reference (a), our proposal. 
Reference (b), prepared in accordance with MCL No„ 10,301, Reference (c)„ 
with the following exception: 

(a) The last paragraph appearing under "The following shall not appear in 
the specification language," is to be deleted 0 

Description of Change: 

Page A-14, APPENDIX I-C, PRESS, ANTI-ICING AND AIR C0ND o EQUIPT: 

Change the sixth item in the Description List as follows i 

From : "1 Recirculation Blower (cabin air) Ham 0 

Standard 522200" 

To: “1 Recirculation Blower (cabin air) Ham 0 

Standard 545751" 



ACTION: All concerned are authorised to proceed with the above 0 Specifications Group 
to forward revised specification pages to Contracts within four weeks of Sales 
Order date® 


QxV 

A 0 Jo'Savard 
Project Engines? 


kcewed 

|^nu 11 ’58 


AJS:JMC:jh 


projbct 

spec. 

GROUP 





CONVAIR-SAN DIEGO 


SALES ORDER ■=« 

/N C ( 3 if 


Sold to: 

Delta Air Lines, lnc Q 

Atlanta Municipal Airport 

Date: 

31 October 1958 


Atlanta, Georgia 

SO Noo 

880-2-143 

Reference: 

(a) Delta letter, File 142, 

wo N Oo 

30,000 Series 


dated 24 October 1958 
(b) Commercial Change f roposal/No 0 138 \ 
(e) MCL No 0 206 V J 

(d) D.I.B. No„ 4»010, Revised 27vMoy>1958 


MODEL 880 - DELTA 

CABIN MODIFICATION AND INSTALLATION OF TWELVE (12) PLACE CLUB AREA 

lo Delta Airlines has accepted by reference (a) our proposal, reference (b), prepared 
In accordance with MCL No 0 206, reference (o) D Delta airplane numbers 1 through 10 
are affected by this changes Accordingly, ell departments concerned are directed to 
proceed with the change outlined in reference (b) 0 

2„ Delta Airlines 11 acceptance of reference (b) Commercial Change Proposal is based 
on the condition that this proposal *111 be revised to include the following! 

(a) Add a statement at the bottom of page 5 which will not be included 
in specification language but is provided for information only as 
follows: 

"The weights reflected in this CCP do not duplicate any 
weight items included in CCP 130A (interior fabric weights) 
previously approved by Delta Airlines on 27 August 1958"„ 

(b) On Page 4 under the reference to page A-2, Appendix I-C Electrical 
System add “forty-four (44) Valance type fluorescent lights"o 

3o Engineering Specification Section will revise Commercial Change Proposal No„ 138 
as indicated above and forward necessary revised specification pages to the Contracts 
Department within four (4) weeks (11/28/58) per reference (d) 0 A separate change 
order sumsary will be prepared for this proposal 0 


4o This change results in an increase of guaranteed weight empty of 351a8 pounds 
but does not affect performance or delivery schedule n 

FOR ACCOUNTING DEPARTMENT ONLY 


5o This change results in an Increase in price per aircraft of -34,000 as follows: 


Recurring $4„000 per aircraft RECEIVED 

Non-recurring None 


for a total contract increase of $40,000 D All non-recurring costs in 
eonneation with this chance have been absorbed by Contain, 


NOV 5 ’58 

PROJECT 

SPEC. 

GROUP 


SJH/nm ™ 

No - WM 















COHVAIR 

A Division of General Dynamics Corporation 
(San Diego) 

dal Msnnsa 

5 November 1958 



Bo. 126 
22-2 


Deference: fa) S.O. 880-2-143 dated 31 October 1958 

(b) Ccemorcital Change Proposal Bo. 138 

(c) MCL Bo. 206 


1. CABUJ MODIFICATION MD BJSBALLATICW CF TOEDfS (12) JJACE CLUB ABBA 


Bolt© Air Lines has accepted, as evidenced by reference (a), our p 
reference (b), prepared in accordance with DDL Ho. 206, reference 



9 


Delta Air Lines’ acceptance of reference (b) Ccmssrclsl Change.Proposal is 
based on the condition that this proposal will be revised to include the 
following: 


(a) Add a statement at the bottom of page 5 which will not be included 
in opacification language but is provided for information only as 
follows: 

"The weights reflected In this CCP do not duplicate any 
weight Itaaa Included In CCP 130A (interior fabric weights) 
previously approved by Delta Air Lines on 27 August 1958" • 

(b) On page 4 under the reference to page AS, Appendix X-C Electrical 
System odd "forty-four (44) Valence type fluorescent lights". 

A copy of the proposal, reference (b ), is attached. 

This change results in a guaranteed weight empty increase of 35 1 *® pounds 
per airplane. 


ACTION: 


All concerned are authorised to proceed with the above. Specifications 
Group to forward revised specification pages to Contracts within four 
weeks of Sales Order date. A separate Change Order su m m ar y will be 
prepared for this proposal. 



AJ3:JKC;rb 





CONVAIR.SAN DIEGO 


) Sold tot 


References 


SALES ORDER 


Delta Air Lines, Inco 

Atlanta Municipal Airport 

j W'* ' 

Dates 2 

rf»i\ 

12 October 1958 

Atlanta, Georgia 

SO No. 

880=2=142 

(a) Delta letter. Fils 142, 

dated 17 October 1958 \ 

(b) Commercial Qiange Proposal ifoo 177 
(e) MCL Ifoo 290 

(d) D.I.B. No. 4o(U0, Revised 27 May 1958 

WO No. 

30,000 Series 


nm - W-T* 

SB RECORDERS. PROVISIONS TOR 

(1) Delta Air Lines has accepted per Reforenc© (a) p our proposal Rofereno® (b), 
prepared in accordance with MOL 290, Referenso (e). Delta airplanes Mob. 

7 through 10 only are affected by this change. Accordingly, all departments 
concerned are directod to proceed with the change outlined In Reference (b)o 

(2) Rn p^tmarinp Specification Section will forward necessary revised specific 
cation pages to the Contracts Department within four weeks (11/19/58) 
per Reference (d)o 

(?) This change results In no increase of sped float ion weight but s h al l be 
taken Into consideration in the "as weighed figures 0 as required. This 
change no effect on contract price, performance or delivery schedules 


SJHsJs 
Log No . 5174 


} 



of Contracts 


RECEIVED 

OCT 2 3’58 


PROJECT 

SPEC. 

GROUP 











CQNVAIR-SAN DIERO 



D?ld t©s Delta Air Linus, Inigo 

Atlanta Municipal Airport 
Atlanta;, Georgia 


Dai® 4 
Revised* 

50 NOo 


ftflf^nwMsea (a) 


Ccavair latter il-5-AlBSy wo N©<> 

dated 16 September 1956 
Amendment fl© 0 2 to Purchase Aaroenent 
By and Between General Dynamic® Corporation 
end £ ita Air Liman, In&o 


22 October 9 956 
24 October 1958 

8dO-*HUl 
3Q e Q00 DoriUe 



DgUA - MODEL m 

AMKNDMBOT MO. 2 

BCHHMWlQPMllllliMffWw 

( ) under the Purchase l^rewwiv# Article H g paragraph («) ( -subperarra, .-tt. 
and (3) 9 Convair ogreod tp supply Delta the foMoulnpa 


(2* 


2 blueprint ©cples main assembly and Installation dreeing* 

0} 2 w p fwto t c copies ®f numerical lint of aeseab 

and inotollation drawingso 

Reference fa) letter 0 covered the trenmittal of Amendment Hoo 2 c* 
tne Convair/Delta Runshaae Agreot =mt which preposed the deletion a? 
the above mentioned drawings while substituting in lieu thereof 
one 1} set.sf sdcrofiftn Integrated drawings ecnal sting of all 
CnMBpouentfip main assemblies and installations.) Delta Air Urns* 

^*s agreed to this Amendment to the Eurnbase AeT«(ti&ffit as cvinssisoil 
fry the aocecutien of m$£®rmm (b} 0 

too microfilm integrated drawings aro to be tmppjlcd Bouuxurrfcfttl/ 
with initial spares procurement document®, as set forth iit Artlei* *{a> 
if the Purchaae Agsts tment with revisions thereto until delivery of the 
l sat aircrafto 



ll.i lit a spartrosiots concerned arc authorised to jirccscd ssscorvlnriy; 






















SALES OH PER 


CQt, r \m SD 


Sold to? 

Delta Air titan, InCc 


14 October 1958 


Atlanta Kunitipa^ Airport 




Atlanta, Georgia 

SO if>j 

38O2~H0 



wo u&i 

30,000 Serine 


model aao - delta 



NQ fl 2 


(1) Attacked it a copy of teen die ant No* 2 to Purchase Agreamen'c between 

Delta Air Linea» Inc» and General Dynamics Corporation (tonvair Division l p 


(2) Rd 8 iBBjjdaant results in a decrease in total contract price of S3,427 <.00* 


SJHsja 
Lof? So . 5118 

css E» Burke (w/curec copy) 

8S0 Project Office ( w/attaah (2)) 
Coma. Sales (v/attach) 

Ho Ae Kayea (w/attnehj 
Contracts Staff Section (v/attach) 
K» Eo Johnaun (w/attch) 

J. Dai* (v/uttach) 



Wo Fa Broun (6-122) (v/attach)-"'"' 

Go Ifhialsr (93-00) (w/attaeh) 

Ho H Kennedy (w/attaoh) 

Ccmnarcial Contracts 
Arthur Anderson & Company 
Amendment Ho* 2 File (Delta) 

RECEIVED 

OCT 1 5 '58 

PROJECT 

SPEC. 

GROUP 


















CONVAIfWSAN DIEGO 


&r/f 

SALES ORDER 


Sold tos 

Delta Air Lines, Inc® 

Atlanta,Municipal Airport 

Dates 

14 October 1958 


Atlanta, Georgia 

SO Nos 

880=2^139 

References 

(a) Delta Letter, File 142, dated ' 

11 October 1956 

(b) Commercial Change Proposal No<> 163 

(c) MCL No. 299 

(d) DoIoBo No. 4o010, Revised 27 May 1958 

WO Nos 

) 

30,000 Series 


DELTA - MODEL 880 

specificat io n mm&mm m m ,(v^tic^ imlji 

(1) Delta Air Linas has accepted, as evidenced by Reference (a), our proposal 
Reference (b), prepared in accordance with MCL 299, Reference (e)o Accords 
ingly, all departments concerned are directed to proceed with the change 
outlined in Referenoe (b). 

(2) Engineering Specification Section will forward necessary revised specific 
cation pares to the Contracts Department within four weaics (H/ll/58) 
per Reference (d)o 

(3) This change has no effect on aircraft weighty performance, delivery 
schedule or contract priceo 


SJHs js 

tog No o 5117 



of Contracts 
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GROUP 










0 0 » 7 A I R 

A Division of General Dynamics Corporation 
i£an Diego) 


Hoe 123 

DELTA MINUTES 22-2 

16 October 1958 


References (a) S.0 o 880-2-139 dated 14 October 1958 

(b) Commercial Change Proposal No,, 183 

(c) MCL Noo 299 


1„ SPE IFICATIQN ADMINISTRATIVE CHANGE (VERTICAL TAIL NOMENCLATURE) 

Delta Air Lines has accepted, as evidenced by Reference (a), our proposal 
Reference (b), prepared in accordance with MCL 299, Reference (c) 0 

Description of Changes 

Page 5, Paragraph 1*2 General Description 

Chan ges In Line 7, the words "vertical tail" 

%p* "Sbselage" 

>- 


) 


OTlOIi; 


All concerned are authorised to proceed with the above. Specifications Group 
to forward rG vised specification pages to Ccntraeus within four weeks of 
Sales Order date* 



AJSsJMCseed 



COBVAXR-SAN DIEGO 


SALES ORLER f/ 

,ib>^ pV 1 ' 

Sold to* Delta Air Lines, Ino<> Dates 1$ October 1958 

Altanta Municipal Airport 

Atlanta, Georgia SO No* 880-2-138 

References (a) Delta TWX dated 11 October 2$58 ^ WO Nos 30 000 Series 

(b) Commercial Change Propojai No 8 173A 

(c) MCL No„ 277 

(d) D.I.B. No. 4*010, Revised 27 Hay 1958 


mu 

RAMP WEIGHT AND TAKEOFF HEIGHT. INCREASE OP 

(1) Delta Air Lines has accepted per Reference (a), our proposal Reference (b), 
prepared in accordance with MCL 277, Reference (o). Delta airplanes Nos 0 

3 through 10 only are affected by thlB changeo Accordingly, all departments 
concerned are directed to proceed with the change outlined in Reference (b)» 

(2) Engineering Specification Section will forward necessary revised specific 
cation pages to the Contracts Department within four weeks (11/10/58) 
per Reference (d) 0 

(3) This change results in a weight increase of 84 pounds per aircraft with 
no effect on aircraft performance nor delivery scheduleo 

(4) This Sales Order cancels and supersedes Sales Order No. 880*2-134„ 



SJH s js 
Log NO o 5107 
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CONVAlR=SAN DIEGO 


r( plc o* 

SALES ORDER 


j 


Sold to; Delta Air lines, Inc° 


Date; 10 October 1958 


Atlanta Municipal Airport 
Atlanta, Georpia 


SO Nos 


880-3=137 


Reference; (a) Delta letter. File 143, 



WO No; 30,000 Series 


dated 8 October 1958 , 

(b) Commercial Change Proposal,Noo 178 y 
(o) MCL No. 298 

(d) D.I.Bc No. 4«010, Revised 27 May 1958 


/ 


MODEL 880 - DELTA 


BLEED AIR SYSTEM VALVES, CORROSION PREVENTION REVISION TO 


(1) Delta Air Lines has accepted, as evidenced by Reference (a), our proposal 
Reference (b), prepared in accordance with MCL 298, Reference (c). Accord** 
ingly, all departments concerned are directed to proceed with the change 
outlined in Reference (b)o 

(2) Engineering Specification Section will forward necessary revised specific® 
at ion pages to the Contracts Department within four weeks (11/7/58) 

per Reference (d). 


> 


(3) This change has no effect on aircraft weight, performance, delivery 
schedule or contract price. 
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Log No. 51 
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C 0 N V A I R 

A Division of General Dynamics Corporation 
(San Diego) 

Noo 121 

DELTA MINUTES 22=2 

16 October 1958 


References (a) S B 0 o 880—2—137 

(b) Commercial Change Proposal No e 178 

(c) KCL Noo 298 


lo nT.iran AIR SXSTEM VALVES, CORROSION PREVENTION REVISION TO: 

Delta Air Lines baa accepted, as evidenced by Reference (a), our proposal. 
Reference (b), to minimise the possibility of internal corrosion due to use 
of rHf i friTtrilmr* metals in the Bleed Air System Valves*. 

EFFECTIVITIs 22-1 #9 & on, 22=2 i?3 & on» 




ACTIONS ftn concerned are authorised to proceed with the above a 






COMVAIIUSD 


C5Tfe 


SALES ORDER 


Sold to: Delta Mr Lines, Inc® 

Atlanta Municipal Airport 
Atlanta, Georgia 


Date: 6 October 1958 

SO Ho: 880=2-136 


Reference: 


(a) Delta letter dated 3 October 1958 

(b) Telecon, Mellinger (880 Project Office) 
and Harris (Contracts) 6 October 1958 


WO No: 



30,000 Series 


MODEL 880 -> DELTA 

DET.TA OWNED MATERIAL - PLUG-IN TRAY TABLE 


(1) Air Lines has loaned to Convair one (1) formica top plug-in 
tray table for use in proofing Con/air Model 880 seatSo The customer 
hw» transmitted this table to Convair Contracts Department, Room 100, 
Building 19 in accordance with reference (a)® 

(2) Receiving Department is requested to originate a dummy receiving report 
to record receipt of the tray table in accordance with the above® One (l) 
copy of this receiving report should be forwarded to Contracts Department, 
Attention: S® J. Harris, Building 19, Roam 100 (Mail Zone 11-00). 

( 3 ) Stores is requested to originate a dummy requisition indicating 
issuance of the unit to the Engineering Department (Furnishings Group, 
Attention: Gail Sherman, Emt* 1104) in order that a record may be maintained 
of the transaction® 

(4) For purposes of maintaining accountability and insurance on the tray 
table, Material Department is hereby advised that the article has an 
approximate value of $ 100 ® 00 • 

(5) ficmmargial Contracts will effect final disposition for return of the 
unit to Delta by issuing a revision to this Sales Order® 

















C 0 ri V A 1 S 


A Division of General Dynamics Corporation 
(San Diego) 


DELTA MINUTES 
10 October 1958 


N0 o 120 
22-2 


References (a) S o 0 o 880-2=136 dated 6 October 1958 


lo DELTA OWNED MATERIAL - FIBG-IN THAT TABLE 

Delta Air Lines has loaned to Convair one (l) formica top plug-in tray table 
for use in proofing Convair Model 880 Seats. This tray table will be issued 
to the Engineering Department, (Furnishings Group, Attentions Gail Sherman, 
Ext. 1104o) Final disposition for return of the unit to Delta will be 
effected by revision to Reference (a) Sales 0rder o 
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A] 


~7~ 


MODEL 330 « DELIA 


rah r wsx'-ht xjua^Ff height, ikcrease cf 

> va AirN^haa ha., inacepted por Ref mens# (a) 9 our pr poaal JV^irqn'w 

*n h^ordanoa with MCL RT7 P Reference {e) 0 Delta aViplanee i-i o 
•*rt 0 oisbr are affected oy this change« Accordingly; a I dop<; act?. 
<*T’ -;t hxq directed to proceed with the change outilp^a in Before: 


rlof; ~poclil3i 
■ 1 O/i * t.>B tO -06 it 
- r.ft (d )o 


jan Section will forward nectary rvieed Bpecifi 
raetc Da parte; ant within J%t\xr weeks (ill'4/58} 


jj esu..te in a uaix?h$ 

,f< :t n air-raft porfor 


:‘i-ah3 


increaeeyf 78. pounds per aircraft wit 
nor dmiveTy schedulec 


■'.C -1 be La- revised ty"H fleet increase in prose tijkeoff y 1 
10 t .84$ COo rti' /afon\ioc being developed on nxpedited i 

e- a Cdpta .ee or ruction sif ted by 10 October 1958c TM « U 

i i. .1 bo reviaea oacgrfmngly. 
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J 



Cancelled and euperaedad by Salsa Order 880=2=438 , . 

OCT 1 A *58 
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SPEC. 
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^ CGERTJflB-SD 


1 


5 Baceahar 1956 


i 


aseaghkse so mwk mmnss #13^ 

?1 g2-l 

(Cabin Passenger Sssfes aid B el a ted OOP's) 


tea design must incarpoc*ofce all itczs ca&tainsd in tbs wam t project Office 
to Furnlohlngo Group, (laiUnsgr/B e c to t t ) doted 98 Bovezibcr 1<£8, "Itecign Be* 
visions t:> CbMn Passenger Scots Prior to Production togtasoring Eafioi 28.° 
Cuotara? ecn*snfcG in accordance site tboea items outlined tola# shall to in* 
eorporcica. Kfcsro there to a conflict botuctm teo tolta mso end tee 
Project Office EE£t>, the Delta echo shall tore priority. Project Office 
ce- z sx t B era contained in porenttosiB -tosddo the conjectural it <333 noted to- 

lOtf: 

Dbdor ££L 10,310 tho Etoniahings Gssau® toe 300 tours ufaieb cheH to ucsd to 
ley out tbs revision to the adjustable toed rest in order to cost CM delethollsa^ 
ticn rcguixciraita in addition to providing fill tine ccagdlanteion during the 
rooting vendor's production Guginssaing progreu. It is rtooJ'itoty n nSatory 
thot no delays to production snginsaring. bo incurred uhich could to cfcnrgoablcr 
to Caaveir'a BogiiTearing Bapartecsife. tec production ongicsori&g is echo- 

efiuled for completion 60 calendar days cubsa^iegt to 8 Doctor 1958. 

Tko Delta cttrtzenfco follow: 

UFBOLSE MZ 

1. teo upbolatory application in general is not soticfectcry. LSso "cag" 
is aseflGd to attain a profboclanhL appearance. 

S. soca or a ctaillrcr E^torlal is goaded to tee Inboard cad of the befttca 
structure under the fabric cover. (AUinw Shall to ee£ 3 far ceases 
to soeline loch export rivets) 

3 ° A eoszsb should to provided for retnining the fabric on ten coat beck under 
the tray table. A trira strip at teo color brash lino could to used to 
ecec^plich thin objective. 

4 . Soot tosh covers should to intarahcfl^acblo. 

5 - ?ca Gaapo aro required for ettseteing the heed root cover. (Location, 
dicanoian, etc. are to to fUrMctod to Gauvnli'). 

ffilffl* BAGS 

la Additional support in tec M 4 ?wy region is re^uirod in the tosh OMhiOO; 

Hho cosfart in teio area obtained in teo "iron tores” teonld to ngolasdi 

2 . tee motel fairing cm tto laser inboard side of teo took should have rounded 
edges to prevent Shoo scuffing, (t&lgit ctoll to reduced on tease natal 
panada. Sto irstdlctlon bolts atoll not Uxtarflsm site tee ctrusturoi 
atteafemfc of the scat bate, tec outboard fairing ctoll to rcfleslffled for 
greater rigidity). 


mm msm 

1. tes? tottesa poa should to notched to passdt tto back to fold f ocro o rd after 



r ma wriL of the bo tt ca cushion. 


2. tee eagle of the bottess ntodn to to incxeotod to prevtot flormnd. 






































Page #2 


Attachment to Delta dilutes #134 
3 December 1956 


1 


SEAT BOTTOM - (coot ) 

2 . A suitable solution vas demonstrated by placing a strip of foam under the 
forward edge of the softer molded cushion- The mxiTgnn height from the 
floor to the top of the cushion leading edge should be 16 inches 

ASH TRAP 

le The aft stop on the ash tray cover should be mowed forward. 

T 

2 . The forward land in the ash troy should be deleted. 

3 There would be no objection to raising the ash trey cover slightly (This 
shall be accomplished). 

FLOOR ATTACHMEHT8 

1 . The pip pin retainers should be deleted. (Rubber Streps) 

2 . The pip pins should be hidden (Maximum of 1/6 inches visible) 

THAT TABLE 

1 . The gloss recess in the tray table Should be rowed forward one inch 

LIFE VEST STOWAGES 

1 . The center upholstery Bungee should be used to retain the life vest A 
tab (and snap or lift-tho-dot) should be provided for esse of vest removal. 

SEAT rar/p 

1 . Delta seat belt has a fabric loop at each end. The length of one side from 
the loop to the end of the buckle is 18 1 / 2 " The length of the other side 
from the loop to the end of the tab it 28". Vendor sod color to be 
supplied by Delta. 


Prep a re d by 



MELL;io 


V. A. Mcllinger 
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.1. 



•Jr 1 ft 

letter,, 1-i 
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detail 
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Delta Air lines 

letter. 

Pile Hoo 142 


24 Fobwiary 1959 


dated 12 February t 959 

Bii3pEX.„d8D - m 

PKLTA OWMEL- EATEfelAT 'TG TjRAiJ' K NDU ^ 


. fjgfts • ** leaned to >nvair Ui» (f'j earn A'. 1 transpr'nno r. *,f- 
>■ i L' feb.. 22 ijE,d * i‘ ‘.Lm tso »1 i’jn-rtial chs?k i~ of 
. rxi'i *.t « Lulls’« \bu i'casl 80f airplanes »« re^zj^rec fey Iw t t‘r*wn$ vii • 
•** .u. in?, t, r«a»ai.tttt«i t, v -.!?e 4 ‘ -rivaSr ’mi ra- *■ * vopartr ca*., hr-t-a I 

.« »*.'s«k rca'vws* viia r*i"rents (b . 

■ E lE ftwfcaftnti la requealwc. f. ; irl^'inste a dunray .javei/li. ret* 

of Ste braBSi-ffRCJ-jra rn ftcocrdur.he wi t h tbs a» *•**, ' l-* 

i 1 < a / * ■'■ roeaiwlftF t sport onf>.Jo a* foruarasa to ^ 

.* i. ... J . Harris duiJUilae; 19, Keen 3^)0 Mail. ..r^c. U. _* 
ej.bi.fter b will e» forwarded to %terlft3, Joilett.*-: 4 

i,.’, t - ti »,i So duc&ro . unite v.iii be ue«4 by Maid 

tuljr tumm tbe pravii ions be In* installed Id Dale* • a aircraft’’’ 
In • rd$r fcai*l s record n&y be r.aintaiued tr^s irar.-ssctl n,. 
■ it. mms required, will be ru^ttlai tinned fraa Mnti&riai J-fc ore* ;.n the 

; ft * 

h, r !jif)Wfcftefc of oai nt.fi.li.lnij accountabilj ty end iucurantfs c-r th* 

. > -aV l. K atar^ a.^ Lcpartoem it; hereby adviced that the art* s.e.i 

n>, s.-.v-rs-eiaidte ^a-oa eg $3*000 ear-h. 

i«a»r* la. Cont r act. a will effect final alspo&ltlnn for return tf Ut« 

•»fo to *>Hb by iseuinp a rev! cion to thin Sklas Order . 

(5) finder referenda (o) Delta has advined that they have elected to inatnli 
Hilo art transponders after delivery ©f their Conrair 880 aircraft iniitoad 
of the Collins units provided os outlined above. The two (2) each ATC 
traaspondere,, Collins Type 621A-1 a Serial Hoa 0 22 and 23, are to be 
chipped isnsOiately to Delta Air lines. Attentions C. J. Mgy, Building 19, 
Boon 29. 
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Rsvlsedt To odd Par. ($). 
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CONVAIR-SAN DIEGO 



SALES ORDER 


Sold Tos Delta Air Lines, Inc» 


Dates 17 September 1958 


Atlanta Municipal Airport 
Atlanta, Georgia 


SO Nos 


880*2=131 


References (a) Delta letter, File 142, 


WO Nos 


30,000 Series 


dated 16 September 1958 
(b) Commercial Change Proposal No* 176 
(o) MCL No. 291 

(d) DoI.Bo No. 4*010, Revised 27 May 1958 


MODEL 880 - DELTA 

SPECIFICATION ADMINISTRATIVE CHANGE (STATIC SELECTOR VAT.VB1 


(1) Delta Air Lines has aceepted, as evidenced by Reference (a), our proposal 
Reference (b), prepared in accordance with MCL 291, Reference (o), with 
the understanding that the subject rotary valve will be identical to the 
valve used in Delta's DC-8 aircraft. Accordingly, all departments con¬ 
cerned are directed to proceed with the change outlined in Reference (b)« 

(2) Engineering Specification Section will forward necessary revised specifi¬ 
cation pages to the Contracts Department within four weeks (10/16/58) 
per Reference (d). 

(3) This change hcs no effect on aircraft weight, performance, delivery 
schedule or contract priceo 
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SJHsjs 
Log Mo o 4929 













Ho. 117 


C0HTAI8 

A Division of General Dynamics Corporation 
(San Diego) 


DAL MUTUTES 

\ 


Deference: 


(a) S.O. Ho. 880-2-131 dated 17 September 1958 

(b) Commercial Change Proposal Ho. 176 

(c) MCL Ho. 291 


22o2 


1. SPECIFICATION ADMINISTRATIVE CHANGE (STATIC SELECTOR VALVE) 

Delta Air Lines has accepted, as evidenced, by reference (a), our proposal 
reference (b ), prepared in accordance with MOL 291 , reference (c), with the 
understanding that the subject rotary valve will be identical to the valve 
used in Delta's DC-6 aircraft. A 


Description of Change: 

Page 60, Paragraph 3.1h.3.2.2 STATIC SELECTOR VALVES: 

Change the following words in the first line: 

From: "toggle-type" 

To: "rotary-type 

Change the following word in the last line; 

From: "instrument" 

To: "auxiliary" 


ACTION: All concerned ore authorised to proceed accordingly. Specifications 
Group to forward necessary revised specification pages to Contracts 
within four weeks of Sales Order date. 


) 





RECEIVED 


SEP 1 9 5 S 


PRO, 


J tcr 


spec. 

GftOup 







COmm-SAH DIEGO 


Sold tos Delta Mr Lines, Inco 
Atlanta Airport 
Atlanta, Georgia 

Reference; (a) Delta letter. File 142, dated 
10 September 1958 

(b) Commercial Change Proposal No* 160 
(o) MCL No. 10,259 

(d) DeleBs No* 4<>C10, Revised 27 May 1958 


SALES CRDER 

/ti 0> J 
Dates 


SO Nos 
WO Nos 


"V 


17 September* 1958 
880 - 2=130 
30,000 Series 


MODEL 880 - DELTA 

SPECIFICATION ADMINISTRATIVE CHANGE (HAT RACK PANEL LENGTH) 

(1) Delta Mr Lines has accepted, as evidenced by Reference (a), our proposal 
Reference (b), prepared in accordance with MCL 259, Reference { c), with 
the exception that the wording "oaaopy assemblies" be used in lieu of 
"panels above the cabin hat racks" • Accordingly, all departments con» 
earned are directed to proceed with the change outlined in Reference (b) c 

(2) Engineering Specification Section will forward necessary revised specifica¬ 
tion pages to the Contracts Department within four weeks (10/15/58) per 
Reference (d}» 

(3) This change has no effect on contract price, weight, performance or 
delivery schedule o 



SJHs js 

Log fip o 4930 

















c 0 N V A I H 

A Division of General Dynamics Corporation 
(San Diego) 


DAL MINUTES 
19 September 1958 

Revised 7 October 1958 

References (a) S.O. No. 880-2-130 dated 17 September 1958 
(b) CCP No. 160 
(C) KCL Ho. 10,259 


No. 118 
22-2 


1 . SPECIFICATION AI^HNISTRATIVE CHANGE (HA RACK PANEL I£NGTS) 

Delta Air Lines has accepted, as evidenced by reference (a), our proposal 
reference (b), prepared in accordance with HCL 259» Reference (c) with the 
exception that the wording "canopy assemblies" be used In lieu of "panels 
above the cabin hat racks". 

Description of Change: 

Page 111, Paragraph 3.19.3*3 TRIM: 

Change the period at the end of second sentence to e comma and 
add the following: 

canopy assemblies 

"except for the .j^sla-^sva-^e^abiiuhiii-rttcka, which shall not exceed 
approximately 15 feet." 

2 0 Revised to Reflect Delta Requested Wording Change 


ACTION; All concerned are authorized to proceed accordingly. SpaeifieatJ oas 
Group to forward necessary revised specification pages to Contracts 
within four weeks of Sales Order date. 










; 


\ 


CdjJ c^U 


Omj, DIBGO 

1.4 f 


SALES If t2 


no* 


X. 


Col,a A'r Unas in 
Atlanta K 'J ideal Aijrp 'i’t 
Atlanta^ Georgia 

aj Delta loiter, File 142, 
dated 9 Sspttmber J.958 
(b) Gcmmorcl al Gbanp-s Proposal Ko<> 171 
lo) MCI, Nc*c 282 

d) DoloBo Noe AoOlOj Revised 27 May 1958 
. (a.) DAL-wire -Sated- 2/20/59-- 

MODEL 880 - DELTA 


J 'ate: 

Roulseds 

SO l >* 

r:0 No; 


1_L September 1958 

23 Ifebruary 1959 

£8':. d&l '■ " 

70,GOO r 


EXTERIOR HARKINGS AMD COLOR SCHEMES., DELTA SELECTED 


y 


Delta lS*r Lines has accepted, as evidanced by Reforenp/j[a), our proposal 
Rof erenceS^) ? prepared in accordance with MGL Not>,^S!u 1> 282, Rot era a !, ) ■ 

Ao«ordingly7»y. departments concerned are dinged to proceed with the 
-han,** outlinecT'iki^Referoncsg (b) = 

Engineering Specification Section uil^-'f'orward necessary revised ape ’ ft- 
nation pages to ijhe Contr'HQts Dspajjjfetusnt within four weeks (10/10/ '8 
per '^fnrenc© (d)<- ^ s 


' hi a change results In 
no o ' e»t on aircraft 



iifrerease of sixty one (61) pounds with 
___ ce> delivery schedule, or contract prices 

(4) In accordance vd^W'r© fere nee (o) wire, al2>d^porta»nts concerned will 
isjediately step work on the DAL Selected Extbs^er Markings and Color 
Sflbiw 1 catlSSscl by reference (b) Casaercial Chan^c^PrppcBGl e Thio_ 

Sales Osder is cancelled and ffipersedod by Sales Order Ho 0 880«=2»l66 
whicb^autbarizos Engineering to pressed inoediately wxbhtireijaration 
of Delta dcisixed exterior markings and color aohe^o# v 






y s 


\ 


k 


A ^ 



v 



'jp K tyoi 323 

Cancelled as outlined in Par< 





M 


Go G a Glasgow 
Manager of Contract i 


» 





















C 0 B V A I R 

A .Division of General Dynamics Corporation 
(San Diego) 



DAL HZBUZES 

15 September 1956 

17 Inarch 1939 
Revision (A) cancelled 

a) Sales Order HC. 880=2-129 dated 11 September 1958 
Cossssrcifil Change Proposal So. 171 
MCL So. 282 


No. 116 


22*2 


/ 


BHBRIGR 


As evidenced 
reference (b) 



ASP COLOR SC3E1SS, EKIffA &SI2CXED 


Accordingly, 
change outlined b&Unr: 


reference (a). Delta Air lines has accepted ax proposal* 
in accordance with KCL Ho. 10,282, reference (e) = 


a concerned are directed .to proceed with the 


Description of Chnnge 


!h QgQ^ 


\ 


Mo change is only for Height accountability, esid has no effect 
on Specification language* The exterior mrldngg Hill be in 

... es DrevJng "Markings Installation = 

alas "A* dated 18 August 1&8. 


accordance with Delta Alt* 
CV 880" Busier U0-19OB, 


Shis «hfl»gp results In a weight 
on aircraft performance, delivery, 


of sixty or^3 (6l) pounds with no effect 
la or contract price. 



All concerned ere authorised to proceed with the above. ''{Engineering 
Specification Group ulU forward necessary revised cpeciflcatiaft pages to 
Contracts within, four weeks of Sales Order date. 


\ 


Camelled and superseded by Edmites #\h5 
dated 17 Ekrch 1 59 


for 


RECEIVEIl 

^ MSB 2 5'59 

Jo t, Reedy, Project Engineer^ 

Ao J» Sarard 


PROJECT 

spec. 

< ROUP 
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CONVAJR-SD 


A CCOUNTING SALES P ILES 


Sold tos Cult a Air Lines, In j . 

Atlanta Airport. 
Atlanta, Georgia 


Lata s 4 September 1958 

SO No < esaa-128 

WO Nos 30,ono Series 


MODEL 880 - DELTA AIR .IKES 
CHANGE ORDER SO. 7 


(1) Attached ia a copy of Change Order Ho. 7 signed by Delta Air Lines, Jr: o 
which amends Detail Speoifioation Report No , ZD»22«003 dated 20 S^ptoaiber 
1936 to Incorporate Specification Change Hoa* 3A, 190, 35B, 60 i, 65A, 

72, 73, 82, 83A and 90 and Commercial Changi Proposal Summary Ho. 6 on 
the Model 880 aircrafto 


ttCElYED 

SB 

2 ^f ;r 

«Ko Up 



cos E« Bur;io (w/exeCo copy) 

880 Project Office (w/attach (2)) 
Corn. Sales (w/attaeh) 

He A. iayes (u/attneb) 

Contracts Staff Section (w/attach) 
Eo Eo Johnson (w,Attach) 

Jo Doig (w/attach) 


He Pc Brown (6»122) (w/attach 

G. Khisler (93-00) (w/attach) 

H. Re Kennedy (w/attach) 
Commereial Contracts 
Arthur Andersen & Company 
Change Order Ho» 7 Pile (DAL) 


Log Ho j f, ■ 
















CHANGE ORDER NO. 7 
to 

DELTA AIR LINES, INC, 

Detail Specification Report No. ZD=22=>003 
Dated 20 September 1956 


> 


Ao The Detail pacification is hereby amended to reflect certain changes all as 
more particularly set forth in Specification Change Nos. 3A, 19D, 35B, 60A 9 
65A, 72, 73, 82, 83A and 90 and Commercial Change Proposal Summary No. 6 
attached hereto and made a part hereof. 

Bo Airplanes Affected: 

Undelivered -> 10 

Co Effect on weight and balance: 

As reflected in the pacification Changes and Commercial Change Proposal 
Summary No. 6 attached. 

Do Effect on performances 

As reflected in the Specification Changes and Commercial Change Proposal 
Summary No 0 6 attached. 

Eo Effect on deliverys 

None 


Po This Change Order results in the following charges anchor creditss 


lo Change Noo 3A «• Hydraulic System (PageB 64, A-10, 
38A, 38B and 64A) 


2o Change No 0 19D - Addition of Manufacturer Name 
and Part Number (Appendix I-C) (Pages A=l r , A»2, 
A=3» A®4 s> A*»7, A-7a, A*«8 t iWlO, A»ll, A-L2 

and A-15) 


No Charges or Credits 


No Charges or Credits 


) 









CHANGE ORDER KQ. 7 
to 

DELTA AIR LINES, INC. 

Detail Specification Report No. ZD=22-003 
Dated 20 September 1956 


Change No. 
106, 115E, 
A-12) 


35B •=• Buffets, Changes to (Faces 6B, 6C. 105. 
115F, 115G, U5H, A O, APP.l-B and 


Recurring Charge 
Non-Recurring Charge 

Total Chargee 

Change No. 60A « Cabin Compressor Low Oil 
Pressure Warning Ught, Deletion of 
(Pages 59 and A=7a) 


Change No. 65A — Horizontal and Vertical 
Stabilizer Leading Edges and Stabilizer 
Assembly; Specification, and Splice 
Design, Change of (Pages 23, 125 
and 126) 


Change No, 72 - Telefleoc Controls in Pods 
and PylonB, Use of (Pages 56 and 57) 


Change No, 73 - Electronic Panel, Change 
of (Pages 91 and A-6) 


Per Airplane 

$ 5,021,00 

s*m«oo 

&—13,795.00 


Total for 
IQ-Airplanee 

$ 50,210,00 
-87-740.00 

1,137.950,00 


No Charges or Credits 


No Charges or Credits 


No Charges or Credits 


Recurring Charge 
Non*=Racurring Charge 

Total Charges 

Change Noo 82 — "Basic T n Instrument 
Arrangement for the Pilot and Co-Pilot's 
Panel and Miscellaneous Corrections 
(Pages 58, 62A and A-9) 


$ 329,00 

Nonq 

I_329-00 


t 3,290.00 
Nonq 

& - 2 * 290,00 


No Charges or Credits 


Change No. 83A =» Emergency Brake System, 
Revision to (Pages 38A, 38B, 64 , 64 A) 


No Charges or Credits 


















cqnvair^sd 


Sold to; 


References 




vj'l 


SALES ( 

DRDER - 

Delta Air Lines, Ino« 

1 ^” 

1 / y' ^ 

kp\*\ 

"i October 1958 

Dates 

Atlanta Municipal Airport 

Atlanta, Georgia 

SO Nos 

380=2=133 

(a) Delta letter. File 142, 

\W0 Nos 

30,000 Series 

dated 30 September 1958 / 

/ \ 

(b) C mmercial Change Propo«& 
(o) MCL Noo 185 T 

Nos 124 ) 


(d) DoIoBo No a 4*010, Revised 

23.tep.2958 



MODEL 880 - DELTA 

TITANTOM COWLING. DOOR SKIMS AND FRAMES. WHERE 

HEAT PERMITS? CHANGE TO ALUMINUM ALLOY 


(1) Delta Air lines has accepted, as evidenced by Reference (a) r our Proposal 
Reference (b) p prepared In accordance with MCL 165, Reference (c) o 
Accordingly, all departments concerned are directed to proceed with the 
Change outlined in Reference (b) e 

(2) Engineering Specification Section will forward necessary revised specific 
cation pages to the Contracts Department within four weeks (10/29/58) 
per Reference (d)» 

(3} This change results in a weight decrease of 73 pounds per aircraft with 
no effect on aircraft performance, delivery schedule or contract priceo 


SJH • js 

Log Noa _5052_ 

















CHANGF ORDER NO. 7 
to 

DELTA AIR LIKES, INC. 

Detail Specification Report. Ho. ZD-22-003 
Dated 20 September 1956 


10 0 Change No. 90 ^ Specification Administrative 

Change (Anti•collision Lightsj (Pages 74 and 75) 


11. Summary of the foregoing charges and/or credits: 

Recurring Charges 
Non-Recurring Charges 

Total Charges 


Total for 

Per Airplane 10 Airplanes 
No Charges or Credits 


$ 5,350.00 $ 53,500.00 

8.774.00 87.740c.00 

&_ 141.240.00 


Go The attached Specification Change Nos„ 3A, 19D, 35B, 60A, 65A, 72, 73* 82, 

83 A and 90 and Commercial Change Proposal Summary No. 6 are hereby incorporated 
into and become a part of Detail Specification Report No 0 ZD-22-003 dated 
20 September 1956. 

Ho Notwithstanding any other provisions of the Purchase Agreement and/or this 
Change Order No. 7 it is expressly understood and agreed that the execution 
hereof by General Dynamics Corporation is conditioned upon and expressly 
subject to the prior execution by Delta Air Lines, Inc. of Change Order No. 6 
as said Change Order was executed by General Dynamics Corporation. In the 
event said Change Order No. 6 is so executed by Delta Air Lines, Inc., this 
Change Order No. 7 shall be considered in full force and effect. In the event 
sal Change Order No 0 6 is not so executed by Delta Air Lines, Inc., this Change 
Order No. 7 shall be void and of no effect. 

1 . Except as herein modified all. provisions of the Detail Specification shall 
remain in effect. 


Accepted and Agreed to 

this 27tfo d ay of August 

DELTA AIR LINES, INC. 

By_/a/ C . E. Woolman 

Title President & General Manager 


1958 

GFNERAL DYNAMICS CORPORATION 


B y /a/ Bo Coeean 


Title, YICS DIVISION 


Page 3 



















CQNVAIR=SAN 

DIEGO 


SALES ORDER 

ff. /c ctl&tLtl 

Sold tos 

Delta Air Lines, Inc 0 

Atlanta Municipal Airport 

Atlanta, Georgia 


/hates 2 September 1958 

SO Nos 880=2=127 

Reference: 

(a) Delta letter. File 142, date 

28 August 1958 ( 

(b) Commercial Change Proposal N 

(c) MCL No. 10,194 

fo. 13 OA 

WO Nos 30,000 Series 


(d) D.I.B. No. 4.010, Revised 27~Moy-l958 



MODEL 880 - DET.TA 

INTERIOR FABRIC WEIGHTS. REVISION TO 


(1) Delta Air Lines has accepted, as evidenced by Reference (a), our proposal 
Reference (b), prepared In accordance with MOL 194, Reference (c), with 
the exception that the fabric for the seats in the club area will not be 
procured pending final resolution of the passenger seat design. Accordingly, 
all departments concerned are directed to proceed with the change outlined 
in Reference (b). 

(2) Engineering Specification Section will forward necessary revised specific 
cation pages to the Contracts Department within four weeks ( 10/1/58) 
per Reference (d). 

(3) This change results in a weight increase of ninety two (92) pounds per 
aircraft with no effect on aircraft performance, delivery schedule, or 
contract priceo 


RECEIVED 

SEP* ’ 58 

f*KOj£ QT 

spec. 

'SROUp 












C 0 I \f A I ft . 

A Bivision of General BtynaxLcs Ccoeporeticsi 
(Sen Biego) 

sal mujoebs 

4 Septoziber 195® Ho. 115 

22-2 


Reference: (a) S.O. 680-2-127 doted 2 September 195® 
(bj Commercial Chsoge Proposal Bo. 130A 
(c) £EL So. 194 


1. IKCmQR FABRIC WEIGHTS, HE7ISIO0 TO: 

Salta Air lines has accepted, as evidenced by reference (a), our proposal, reference 
(b), prepared in accordance with KCL 194, reference (c), with the exception that the 
fabric for the seats in the du b area will not be procured pending final resolution 
of the passenger neat design. 

Tbs following is not to appear in the Specification language: 

The below liste d ltcss show revised weights for fabrics selected 
hy Customer for interior trim. The fallowing infansxtlcm pre¬ 
dicated upon Installation of a 12°pliECG nrefu 


Cabin and Club Area Floor Covering (including 9 “ sidewall) 47 .O oz 
Seat Upholstering (6 doubles) (dub (area) 14.0 os 
Partition Covering ;g„o os 
Partition (Polyplaotex) 21.0 oz 


Best fabric weights sot included in this proposal. 

‘xais c han ge results in a weight increase of 92 pounds < per airplane. 


ACnQH: All concerned are authorised to proceed with the above. 



V 








CONVAIR-SAN DIEGO 


SALES ORDER 

Sold to: 

Delta Air lines, Inc. 

i*k» 

Date: 

j < fc- / 

22 August 1958 


Atlanta Municipal Airport 

Atlanta, Georgia 

SO No: 

880-2-126 

Reference: 

(a) Delta letter, File 142, dated 

WO No: 

30,000 Series 


19 August 1958 

(b) Commercial Change Proposal No. 172 
(e) MCL No. 10,284 

(d) D.I.B. No. 4-010, Revised 27 May 1958 

J 

/ 




MODEL 880 - DELTA 
WAIVER FUNCTIONAL CHECKOUT SELCAL 


(1) Delta Air Lines has accepted, as evidenced by Reference (a), our proposal. 
Reference (b), prepared in accordance with MCL No. 284, Reference (c)„ 
Accordingly, all departments concerned are directed to proceed with the 
change outlined in Reference (b)„ 

(2) Engineering Specification Section will forward necessary revised specifi¬ 
cation pages to the Contracts Department within four weeks (9/19/58) per 
Reference (d). 

(3) This change has no effect on guaranteed weight empty, aircraft performance, 
delivery schedule, or contract price. 

(4) Complete provisions for these systems shall be made and they will be in¬ 
spected and electrically checked in the same manner as the remainder# of the 
electronic installations. Departments concerned are directed to assure com¬ 
pliance with the foregoing, but it need not be incorporated in revised speci¬ 
fication language. 


SJHsbc 

Log Nos 4733 




JttCEIVEB 

AUG 2 5 ’58 

PROj r 
SPEC. 

Group 














So. 114 
32-2 


COHTAIB 

A Division of General Dynamics Corporation 
(Ben Diego) 


DAL MINUTES 
27 August 1958 


I 


reference: 


(a) 8.0. 680-2-126 dated 22 August 1993 
\b) Ccaaercial Change Proposal Ko. 172 
(c) KCL So. 284 


1. WAIVER FUSCTX QSAL CHECKOUT m&OL/mm 

Delta Air Lines has accepted, as evidenced "by reference (a), our proposal, reference 
(b), prepared in accordance with KCL 284, reference (c)« 

Complete provisions for these systems shall he made sod they will he inspected and 
electrically checked in the same iran™* as the remainder of the electronic installa¬ 
tions.* Deportments concerned ore directed to assure compliance with the foregoing, 
hut it need not be incorporated in revised specification language. 

Description of Chaoge: 

Page 90 , Paragraph 3*17.1 BSJUITTSOT: 

Add an asterisk before the first two items listed under "Complete provisions 
for ths following systems shall he made:” 

« Dual Distance Measuring System 
* Dual Channel Airborne Selective Calling Systran 

Add the following note to the bottom of Page 90: 

” 0 - 2 he last sentence of paragraph 6.1.1.1 shall not apply for these items. 0 


ACTION: All concerned are authorised to proceed with the above. Specifications 
Group to forward revised specification pages to Contracts within four 
weeks of Sales Order date. 



) 


AJS:«DS?:rb 


A.I 

ProJ 


Engineer 









CQNVAIR-SAN DIEGO 



SALES ORDER 


Sold to: 


Delta Air Lines, Inc. 
Atlanta Municipal Airport 
Atlanta, Georgia 


Date: 21 August 1958 

SO No: 880-2-125 


Reference: (a) Delta letter. File 142, dated WO No 



30,000 Series 


MODEL 880 - DEUBA 


IAlflUJifl GEAR HEA3? 


(1) Delta Air Lines has accepted, as evidenced by reference (a), our 
proposal, reference (b), prepared in accordance vith MCL No. 287, 
reference (c). Accordingly, all departments concerned are directed 
to proceed with the change outlined in reference (b). 

(2) Engineering Specification Section will forward necessary revised 
specification pages to the Ctetracts Department within four weeks 
(9/17/50) per reference (d)» 

(3) This change has no offset on aircraft weight, performance, delivery 
schedule or contract price. 





RECEIVED 



AUG 2 2 ’58 


1<W 


PROJECT 

SPEC. 

GROUP 
















COBV A I a 

A Division or General Dynamics Corporation 
(Saa. Jftego) 


SAL JSHEES 


25 August 1958 


Ho. 113 
22-2 


Reference: (a) 8.0. 8UQ-2-125 dated 23. August 1958 
(b) CCEmertvial'ChiaBge Proposal Ho. 174 ) 


(c) MCL HO. 287 - 


1. LAEDQQ3G ©Si® BEA2? SSEiT 

Delta Air Lines has acaepted, as evidenced by reference (o), our proposal, 
reference (b), prepared in accordance with MSL 287 , reference (c). 

Description of Change: 

Dago 38> Paragraph 3 * 8 .i :.8 fifiSasaiAL P8QDE3XEXES: 

Revise the first sentence to reed aa follows: 

"the sain lending gear shock strut outer cylinder end piston, main landing 
gear rasper torque erm bolt end the wheel truck been in addition to the nose 
gear side brace Ijolt, nose gear steering pinion and nose gear steering rack 
msy be mails from SAB 4340 steel, heat treated to 260,000 - 260,000 psi." 


ACTIOS: All concerned arc authorised to proceed with the above. Specifications 
Group to forward revised spccificeticn pages to Contracts within four 
weeks of Sales Order i«ate» 



AdB:dH?:rb 









CONVAIRf-SAH DIEGO SAT.ftR ORDER 



/N<h> fJ 

IA * & 

Sold to: Delta Air Lines, Inc 0 

Date: 

18 August 1958 

Atlanta Municipal Airport 


Atlanta, Georgia 

SO No: 

880-2-124 

Reference: (a) Delta/Convair Conference dated 

14 August 1958 in San Diego 

(b) Commercial Change Proposal No„ 167A 

(c) MCL No. 275 

(d) D.I.B. No. 4.010, Revised 27 May 1958 

WO No: 

30,000 Series 


MODEL 880 - DELTA 

INSTALLATION CF TRAMS FORMER RECTIFIER FOR BUFFETS 

NOo 2 AND NO- 3 


(1) Delta Air lines has accepted, as evidenced by Reference (a), our proposal. 
Reference (b), prepared in accordance with MCL No e 10,275, Reference (c)„ 
Accordingly, all departments concerned are directed to proceed with the 
change outlined in Reference (b)„ 

(2) Engineering Specification Section will forward necessary revised specifi¬ 
cation pages, to the Contracts Department within four weeks (9/15/58 ) per 
Reference (d). 

(3) This change results in a weight increase of five (5) pounds with no effect 
on aircraft perfonnance, delivery schedule, or contract price,, 














COHVAIE 

A Division of General Dynamics Corporation 
(San Diego) 


DAL MTNUEBS 

19 August 1958 Do. 112 

22-2 


Ref: fa) Sales Order Do. 680-2-124 dated 18 August 1958 

(b) Camoarcial Change Proposal Do. I 67 A 

(c) DDL Do. 275 


1. IDSEEAIXATIOD OP TRANSFORMER RECTIFIER FOB BWSWB DO. 2 and DO. 3 

Delta Air Lines has accepted, as evidenced by Reference (a), our proposal. 
Reference (b), pr ep a r e d in accordance with DDL DO. 275* Reference (c). 

Description of Change: 

Page A-12, APPENDED I-C, FURSISHZDGS: 


Chnnae the bottom Item In Description list os follows: 


From: "2 Coffee Makers (I 15 v etc) 

Dordskog Co. 

5045D 

To: ”2 Coffee Makers (200-Volt, 

3-Phase, 400-Cycle, 

AC/ 28 v dc) 

Dordskog Co. 

5049 s 1 


Shis change results in a weight Increase of 9 pounds per airplane. 


ACTIOZJ: All concerned are directed to proceed with the above. Specification 
Group to forward revised specification pages to Contracts within 
four weeks of Sales Order date 



AJS:JKD:rb 








CONVAIR-SAN DIEGO 



fi ] 3 

SALES ORDER 


Q^_ / 44 



Sold to: 

Delta Air Lines, Inc 0 

Atlanta Municipal Airport 

Date: 11 August 1958 


Atlanta, Georgia 

SO No: 880-2-122 

Reference: 

(a) Delta letter, dated 7 August.1998 A. 

(b) Commercial Change Proposal/So. 169 \ 

(c) MCL No 0 286 k 

(d) D.I.B. No. 4-010, Revised 27 May 1958 

WO No: 30,000 Series 


MODEL 880 - DELTA 

SPECIFICATION ADMINISTRATIVE CHANGE - BOFFETS 


(1) Delta Air Lines has accepted,, as evidenced by Reference (a), our proposal, 
Reference (b), prepared in accordance with MCL No e 286 v Reference (c)- 
Accordingly, all departments concerned are directed to proceed with the 
change outlined in Reference (b)» 

(2) Engineering Specification Section will forward necessary revised specifi¬ 
cation pages to the Contracts Department within four weeks (9/8/58) per 
Reference (d)„ 

(3) This change has no effect on guaranteed weight enpty, performance, deli¬ 
very schedule, or contract price 0 


SJHsbe 

Log Nos 4655 



Co Go Glasgow 
Manager of Contracts 


RECEIVED 

AUG 1 4 ’58 


PROJECT 

SPEC. 

GROUP 










CONVAIR 

A Division of General Dynamics Corporation 
(San Diego) 

DAL MINUTES 

12 August 1958 

No. 110 
22-2 

Reference (a) S 0 0. 880-2-122 dated 11 August 1958 

(b) Commercial Change Proposal No. 1(f) 

(c) SOL No. 286 


1. Specification Administrative Change - Buffets , 

i 

Delta Air Lines has accepted, as evidenced by Reference (a), our proposal. 
Reference (b), prepared in accordance vith MCL No. 286, Reference (o). 

Description of Change: 

Page 106, Paragraph 3.19.2.1 buffet; 

Revise item (b) in the second line as follows: 

"(b) a single door for the three inboard tray. a n 

Page 106, Paragraph 3.19.2.1.2 BUFFET EQUIPMENT: 

Revise the second Item in the equipment list under unit No. 2 and 
No 0 3 as follows: 

From: "5 5" 

To: "6 6" 

Delete the fourteenth item in the equipment list as follows: 

"^Drawers (4) 011 0 W 


ACTION: All concerned are authorised to proceed with the above,, Specifications Group 

to forward revised specification pages toOsntractB within four weeks of Sales 
Order date 0 






COBVAIR-SAH DIE 30 


/ i 

SALES CRLER-S^ 


Sold to: 

» 

Delta Air Lines, lac* 

Atlanta Municipal Airport 

Date: 

6 August 1958 


Atlanta, Georgia 

SO Ho: 

880-2-ia 

Reference: 

(a) Delta TWX dated Auguot^^T^IJ^S 
lb) Oaneaereial Change Prop al So, 
(cj MCL Ho. 251 X_ 

HoV>: 

158 

30,000 Series 


(d) D.I.Bo Ho. 4*010, Revised 2/ Mf 

58 



MODEL 880 - BBiffiA 

IHSTALLAIIQg QP LOW EHBBGY 3ZaSI33?IQW SYBTS5 


) 


(1) Delta Air Lines has accepted, aa evidenced by Reference (a), our 
proposal. Reference (b), prepared in accordance with MCL Ho* 251, 
Reference (c)» Accor din g l y, all departments concerned are directed 
to proceed with the change outlined in Reference (h)* 

(2) En g ine ering Specification Section will forward necessary revised 
specification pages to the Contracts Department within flour weeks 
(9/3/58) per Reference (d). 

(3) Shis change results in an increased weight per airplane of 35 Iha*, 
with no effect on contract price, delivery schedule or aircraft per« 
fbrmance. 


) 



^ C* G* Glasgow 
Manager of Contracts 


MCEiyej) 

AUG* ’5g 

® p £c. 

UP 


Log Ho 4613 
























Reference: 


1 . 


ACTIOS: 


COSTAIR 

A Division of General Bynsnics Corporation 
(Son Diego) 


DAL MTSUOSS 
11 August 1958 


Bo. 109 
22-2 


(a) 8. 0. 880-2-121 doted 6 August 1958 

(b) Ccmsrdal Change Proposal Bo. 158 

(c) MX Bo. 291 


Installation of Los Siergy Tgpitirm sjystaa 

Delta Air Iinoo ban accepted, as evidenced by Reference (a), 
wr proposal, Reference (b), prep a r ed in accordance with 
HCL Bo. 251, Reference (c) • 


BBSCRimON OF CBAHBs 

Page 78 , add the following now paragraph to the page after 
paragraph £. 16 . 9 . 1 : 

”3-16 *9-1 LOW BHERSf IGNITICB 8 &TEH: A secondary low 
energy type ignition syetesa shall be installed, for tmeXQQ 
starting under lass severe conditions, to provide selective 
starting with the high energy ayston specified in Par. 

3 . 16 . 9 . Controls for ignition shall 1)8 located in the pilot's 
ecRpartment. R 

This change results in a weight increase of 35 pounds par air* 
plane. 

Engineering schedule: 0/B 9-22 4C 10*6 F/fc 10-27 

All concerned are ®it!i©rt- ae ^ to proceed with the shove. Specifi¬ 
cations Group to forward revised specification pages to Contracts 
wi thin four weeks of Sales Order date. 



AJS:JC:ie 






C 0 N V A I E 

A Division of General Dynamics Corporation 
(San Diego) 


DELTA MINUTES 
7 October 1958 


Noo 119 
22-2 

Reference* (a)„ S o 0 a 880-2-133 dated 1 October 1958 

(b) 0 Commercial Change Proposal No 0 124 

(c) o MCL No 0 185 

lo TITANIUM COWLING, DOOR SKINS AND FRAMES, WHERE HEAT PERMITSj CHANGE TO 
ALUMINUM ALLOW B 

Delta Air Lines has accepted, as evidenced by Reference (a), our proposal 
Reference (b) B prepared in accordance with MCL 183, Reference (c) 0 


Description of Change* 

Page 44 b Paragraph 3oll 0 6 COWLING* 

Revise the second sentence to read as follows* 

”The cowling shall be of alimunum alloy, stainless steel or titanium; 
or a combination thereof,," 

Delete the third sentences 

.‘A-vrhe cowling frames and skin, from the engine inlet aft shall be of 
::t 'stainless steel or titanium,, ) n 

This-change results in a weight - increa se of 73 pounds per airplane« 


ACTION* All concerned are authorised to proceed with the above<, Specifications 
Group to forward revised specification pages to Contracts within four 
weeks of Sales Order Date,, 



Savard 

Engineer 






CHANGE ORDER NO. 6 
" to 

DELTA AIR LINFS, INC. 

Detail Specification Report No. ZD-22-003 
Dated 20 September 1956 


4» 


Change No e 74 - Skydrol Hydraulic Fluid D Use of 
(Pages 16, 63 p 68 and 79) 


Total for 

Per Airplane 10 Airplanea 


Recurring Charge 

ft 

2,585.00 

ft 

25*850,00 

Non-Recurring Charge 


2-m-OO 


24.150,,00 

Total Charges 

JL 

-5»000o00 

L, 

50.000.00 


5 <5 Change No 0 77 - Deletion of Customs Seal 
Provisions in Cargo Doors (Page 30) 


No Charges or Credits 


6 0 Summary of the foregoing charges and/or credits: 

Recurring Charges ft 3*061,00 ft 30,610,00 

Non-Recurring Charges 3.381.00 33.810.00 

, Total Charges ft 6.442,00 ft 64.420,00 

Go The attached Specification Change Nos, 1* 25, 6lA, 74 and 77 end Conmercial 
Change Proposal Summary No, 5 are hereby incorporated into and become a part 
of Detail Specification Report No, ZD-22-003 dated 20 September 19560 

Ho Except as herein modified ell provisions of the Detail Specification shall 
remain in effect. 


Accepted and Agreed to 

this 23 d ev of July _1958 


DELTA AIR LINES, INC. 

By /b/C„_E. Tfoolman_ 

Title Freftidflnt_ft'_GenM Manager 


GENERAL DYNAMICS CORPORATION 

By /b/ Co G. Glasgow _ 

Title Manager of Contracts = Convair Division 
(San Diego) 


) 


Page 2 
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CHANGE ORDER NO, 6 
to 

DELTA AIR LINES, INCo 
Detail Specification Report No 0 ZD~22=003 
Dated 20 September 1956 


The Detail Specification is hereby amended to reflect certain changes all as 
more particularly set forth in Specification Change Nos, 1„ 25, 61A, 74 and 77 
and Commercial Change Proposal Summary No- 5 attached hereto and made a part hereofo 

Airplanes Affected: 

Undelivered « 10 

Effect on weight and balance: 

As reflected in the Specification Changes and Commercial Change Proposal 
Summary No„ 5 attached 0 

Effect on performance: ' 

As reflected in the Specification Changes and Commercial Change Proposal 
Summary No, 5 attached,, 

Effect on delivery: 

None 


This Change Order results in the following charges and/or credits: 

lo Change No,, 1 ~ Airplane Configuration , Detailed 
Revision to (Pages 6A, 12A, 13- 37, 39, 40, 

41 and 42) 

No Charges or Credits 

2 0 Change No„ 25 - A«C Generators, Clarification of 
(Page A3) 

No Charges or Credits 

3» Change No a 61A ~ Door Open Warning Indicator, 

Installation of (Pages 80, 81 (runover) and 89) 

Total for 

Per Airplane 10 Airplanes 


Recurring Charge 
Non-Recurring Charge 


$ 476,00 

966-00 


$ 4,760,00 

9-660-00 


£_ 1..442.00 3 14.420 o 00 


Total Charges 









COHVAIR-SAII DIEGO 


)«&> t>l Jj- * /Jb- 

SALES ORDER 


Sold to: Delta Air Lines, Inc. 

Atlanta Municipal Airport 
Atlanta, Georgia 


Date: 18 July 1958 

SO No: 860-2-119 


Reference: 


Delta letter dated 7/15/58 
Commercial Change Proposal No. 150 

c) MCL No. 228 _ 

;d) D.I.B. No. 4.010, Revised 27 May 1958 


TO 


No: 


30,000 Series 


DELTA - MODEL 880 

INCREASE IN MAXIMUM LANDING WEIGHT TO 132.800 LBS. 


(1) Delta Air Lines has accepted, as evidenced by Reference (a), our 
proposal. Reference (b),prepared in accordance with MCL No. 228, 
Reference (c). Accordingly, all departments concerned are directed 
to proceed with the change outlined in Reference (b). 

(2) Engineering Specification Section will forward necessary revised 
specification pages to the Contracts Department within flour weeks 
(8/L5/58) per Reference (d). 

(3) This change results In an increased weight per airplane of 80 lbs., 
with no effect on delivery schedule or aircraft performance. 


FOR ACCOUHTIBQ DSPAjgMHjT ONLY 

(4) This change results in an increased price per airplane of $985.00 
as follows: 

Recurring None 
Non-Recurring $ 985.00 

Total $ 985.00 

for a total contract increase of $9650. 



SPEC. 

GROUP 


















Reference: 


1 . 


> 

ACTIOH: 


A3B;aS3:is 


C 0 U V A I R 

A Division of General Dynamics Corporation 
(San Diego) 


DAL MTTJ TFFEfl 
28 J*ly 1938 


Bo. 108 
22-2 


S. 0. 880-2-119 dated 18 Ally 
Cacanorcial Change Proposal Bo. 
KDL 228 



Increase in MaadJEuxa Landing Weight to 132,800 Lbs. 


Delta Air Uses accepted, as evidenced "by Reference (a), 
our Proposal, Reference (t), to increaso the mylrmim l andin g 
Height to 132,800 lbs. 

‘I’hiB ch« ng* results in an increase in the Height enspty of 80 
pounds per airplane. 


All concerned are authorized to proceed with the above. Specifi¬ 
cations Group to forward revised specification pages to Contracts 
vithin four seeks of Sales Order date. 



Savsrd 













dPsld-tAiJ 

ygt-jL- //? 


































































































CONVAIR-SAN DIEGO 


f 


/ J 1^ ^ tifcy 

SALES ORDER 


Sold tos 


Reference: 


Delta Air Lines, Inc. 
Atlanta Municipal Airport 
Atlanta, Georgia 


Dates 
SO Nos 


(a) Delta letter dated 8 July 1958 

(b) Commercial Change PropoBalNoo 155 

(c) MCL 257 V 

(d) DoIoBo No. 4.010, Revised 27~May 1958 



WO Nos 


9 July 1958 
880-2-117 
30,000 Series 


mu - msk m 

SPECIFICATION ADMINISTRATIVE CHANGE (ELEVATORS) 


(1) Delta Air Lines has accepted, as evidenced by Reference (a), our 
proposal, Reference (b), prepared in accordance with MCL No. 257 
Reference (c)o Accordingly, all departments concerned are directed 
to proceed with the change outlined in Reference (b). 

(2) Engineering Specification Section will forward neoessary revised 
specification pages to the Contracts Department within four weeks 
(8/6/58) per Reference (d). 

(3) This change has no effect in contract price, alroraft weight, 
performance nor delivery schedule. 


^RLWsJs 

Log No . 4399 






C. G.Glasgow 
Manager of Contracts 


RECEIVED 

JUL 1 h 1 5f; 

1 a ftO. , ' r '*T 
SP .. 
’GROUP 





















s o a i r* i k 

A Division of General Dyncaico Corpora t ion 
(sen Diego) 


dal mujutes 

11 Ally 1958 Hoc 107 



22=2 

8aOo 880-2=117 dated 9 July 1958 

&x3»reiiil Chengs Proposal So. 155 

ICl* 257 


la SEBCpicjgiQi masam&mm ghahgb ( HfiwasBs) 


Dalta Air Lines bos accepted, a* evidenced lay reference (a) , our proposal 
rofaxeoco (b ), to clarify the Intent of the opacification. 

Description of efapngo: 


Page 83, F&nagr^h 3*8.3 BIBWECRB 

1V1 «t" tfc words ^interconnected snd a In the second lira of the first 

•SESn. 


t 


ACTIOH; All conearEsd ora authorized to proceed vith the above. Sjieificaiicas 
Group to forward revised specification pages to Contracts within four weeks 
of Sales Order date. 



-- 


) 


AJBsJKJsrb 










' ’ * . *. .* „ ; i it ■ 

(. 

Guorgia 


,A,C> ** 


Reviseds 13 November 1958 

,}Qi 


ifclta , F,.« ' tiet-x 

3 Ju./ 3958 

1 'r ) Commercial Change Prop as! Me 

v- , Ml L Nn 0 117 

1 & 0 3*B. No, 4"030, Revi E ed TP Hoy ;958- 

(e) Commercial Change Proposal No 0 76C 

(f) Delta letterj Pile 142, dated 14 November 1958. 

DELTA - MODEL 380 
SPACE PROVISIONS FOR VGH RECORDERS 



,r Mnae h ie accepted,, as evidenced by Reference (a,-,, our 
Mi,,. Reference (b), prepared in accordance with HC’L No© 117 

<>- ?o Accordingly, ail department a concerned are directed 
; in. ?*d with <-ho change outlined in Refex'tnco (b)» 

(* --jig? indaring Specification Section will forward necessary revised 
H ?& T ;.cn pagea to the Contracts Department within four weeks 
F o 5o 3 pt-r Reference fd)<, 

(3 ' ft fl change has no affect in contract price, aircraft weight, perfoman y 
ir tiellvory schedule© 

(4) This Sales Order is revised to add References (e) and (f) and does not 
change the task previously authorized herein. 


\ - 

a*r— 5374 

Revi ed to add Ref“a. 


(e) and 











C 0 N V A I R 

A Division of General Dynamico Corporation 
* (Sen Diego) 

dal mujuees 


11 July 1956 

Revised 25 November 1958 


No. 106 
22-2 


Hference: (a) 

fc) 

(d) 


8 . 0 . 880-2-H6 dated 9 Ally 1998 - Revised 18 Bov, 1998 
Cozzcrdel Change Proposal Bo. f$B 

mh Ho. 117 

Co22arclal Chengo Proposal Bo. 76c 


1. SPACE KIOTISXOBS FOR VSH BBCORDHtS 


Delta Air Lines has accepted, as evidenced by reference (a), our proposal, 
reference (b). 


Description of change: 

Page 62, Paragraph 3-lb HSSETOK35TS AND HAVIQATXGH EQUXHSST: 

Add the following new paragraph: 

"3olb.3-9 V0H BBCQBDEBG HUWI 8 XCBB: 

Provisions «b«ii be usds for the later Installation of one VSH 
recorder on each of two airplanes to record research data for 
gust studies. The VQH recorder provisions shall be on the auto¬ 
pilot rack end the acceleration transmitter p ro v ision* on the 
floor been In the rear spar area. The provisions shall include 
the oountings end aluniaun tubing free the co-pilot “ a static lino 
end pitot line to the auto-pilot rack. Hanna shall be provided 
for capping those lines when recorders are not installed." 


Add the following foot note to the bottaa of page: 

"*The specific aLrpLesea on which the VSH recorder provisions 
shall be installed will be Convair Production Bo. l 6 and 17 
(DAL Ship Ho. 5f and $) 

4 5 

Hot to be part of Specification language: 

The following weight effect shall be subtracted from the as weighed 
figures when considering guaranteed weight of the two effected air¬ 
planes and is not to be included in the accvnulntlTe specification 
weight figures. 


Effect on Weight: +7*0 pounds 

Effect on Balance +3648 inch-pounds 

Effect on ParfoiEanco: Bono 


ACTIO®: All concerned are authorized to proceed with the above. Specification ^^ 1 P rmp n 
Group to forward revised specification pages to Contracts within four weeks ijl 'GU 


Of Sales Order date. 



MW2fl'58 

Sp 

gpoup 


l 


AJT. TKDsrb 


4 










CONVAIR-SAN DIEGO 

SALES ORDER 

Sold to: Delta Air Lines, Inc. 

Atlanta Municipal Airport 

Date: 

1 July 195® 

Atlanta, Georgia 

SO No: 

880-2-115 

Reference: (a) Delta letter, File 142, dated 

^ WO No: 

30,000 Series 


25 June 1958 

b) CoEDanerclal Change Proposal No. 152A 
,c) D.I.B. No. 4.010, Revised 27 May 1958 


MODEL 880 - DA L 
PILOT’S CHBCK-OFg LIST 


(1) Delta Air Lines has accepted, as evidenced by Reference (a), our 
proposal. Reference (b). Accordingly, all departments concerned 
ore directed to proceed vith the change outlined in Reference (b). 

( 2 ) Engineering Specification Section will forward necessary revised 
specification pages to the Contracts Department within four weeks 
(7/29/58) per Reference (c). 

( 3 ) This change has no effect In contract price, aircraft weight, per¬ 
formance nor delivery schedule. 


^>aflnsj 
^°e LW* . _ 


C. G. Glasgow 
Manager of Contracts 










i 




COHVAIB 

mvlDion of General Dyn&nlca Corporation 
(San Diego) ) 


4 DAL IHNUTSS 


2 JUy 1956 


Reference: 



S.O. 880-2-115 doted 1 Any 1958 

Cccnercial Change Proposal Bo. 152A 


1. PILOT'S CHECK-OFF LEST 



Ho. 105 
22-2 


Delta Air Lines has accepted, as evidenced by reference (a), 

(b). 


oar proposal, reference 


Description of Change: 

Page 109, Paragraph 3°19<>2.8.2 CHECK-CST LEST: 

Heviao pon^ra^ to read as follows: 

"A Card-type pilot's check-off list and transparent holder rihaii be provided 
and located in the flight comp artment . w 


) 


ACSZOH: All concerned are authorised to proceed with the above. Specifications 
Group to forward revised specification pages to Contracts within four weeks 
of Sales Order date. 


) 



AJS:JHC:rb 


Sward 

Engineer 






"--- 

M 



CONVAHUSD 


SALES ORDER 

Sold to* 

Delta Air Linesp Inco 

Atlanta Municipal Airport 

Dates 

23 June 1958 

l 

Atlanta; Georgia 

SO Nos 

880=2=1X4 

Refcrcn^st 

(a) Delta letter dated 18 Juno 1058"^) 

(b) Ccsmercial Change Proposal No» 159"> 
Co) MCL Noo 258 

Id) DeloBo Noo 4^010; Revised 27 May 1958 

WO No* 

30;000 Series 


DELTA ° MODEL 880 

SPECIFICATION ADMINISTRATIVE CHANGE (MATER FIRE EXTINGUISHERS) 


(X) Delta Air Lines has accepted; as evidenced by Reference (a) f our 
proposal; Reference (b)„ prepared in accordance with MCL No 258 D 
Reference (o) 0 Accordingly; all departments concerned are directed 
to proceed uith the change outlined in Reference (b) u 

(2) Engineering Specification Section will forward necessary revised 
specification pages to the Contracts Department within four weeks 
{ 1/22/58) per Reference (d)« 

O) This change h as no effect in contract price; aircraft weight; performance 
nor delivery scheduleo 

) 



) 










V U £1 V il J. A 

A Division of General Dgaesico Corporation 
(San D&ogo) 


DAL MDTOTEB 


25 Jane 1958 


Ho. lift 
22-2 


fieforonCQ: 


a) S.O. 880-2-114 dated 23 J^e 1958 

b) Cocnoreial Change Proposal Ho. 159 
'«) HCL Bj. 256 


>} Comsareial ( 
) HCL Hj. 256 


1. SFBCXPICAXZOB A 



Delta Mr Idnes has accepted, as evidenced by reference (a), our proposal, 
reference (b), a Specification Atednlstrstlve Change. 

Description of Change; 

Page 112, Paragraph 3 a ^9*4.3»2 BASER PXHB ESE33VSQTSBBR: 

Bovina the paragraph to read as follows: 

’’Sbree water fire estlngnlshsrs shall be provided; one located In the 
forward entrance ana and two tm the f o rwa rd side of the partition Isse- 
diotoly forward of the eft entr a nce wap." 

Palate paragraph: "3.19.4.3.3 PASSE IBB COUPABSIBff PIES EmscHHfflffi” 


) 


ACmOH: All ca a eB rasd are authorized to proceed with the above. Specifications 
Group to forward revised specification pages to Contracts within four weeks 
of Sales Order date. 



AJS:JlC:rb 









CONVAIR-SD 


' ’ J-«K 

SALES ORDER 


tfiGr 


Sold tea Delta Air LineBp Ino Q 

Atlanta Municipal Airport 
Atlanta, Georgia 


Datea 23 June 1958 
SO So* 880=2=113 


Reference; 


a) Delta TWX dated 6/19/58 
|te) Ccnmeroial Change Proposal 
(«) MCL Noo 186 

(d) DoXoBo Noo A°C10p Revised 27 



HO Nos 50,000 Series 


DELTA - MODEL 880 

MAIN LANDING GEAR PISTON HEAD BEARING. 

CHANGE IlTMATBR&fc ffi 


Cl) Delta Air Line a has accepted, as evidenced by Reference (a) p our 
proposal p Roforen®® (b), prepared in accordance with MCL Noo 186, 
Reference (e) 0 Accordingly, ell deportments concerned are directed 
to proceed with the change outlined In Reference (b)o 

(2) Engineering Specification Section will forward necessary revised 
specification pages to the Contracts Department within four weeks 
(7/22/58 ) per Reference (d)« 

\ 

(3) x This change results in an increased weight per airplane of 12 o 0 lbs<>, 

with no effect on delivery schedule or aircraft performance a 



g^RLWijs 

Log NOn_ 42$6 








A Division of General Dynaaics Corporation 
(San Diego) 


DAL MINUTES 
25 June 1958 

So. 103 
22-2 


Reference: 


8.0. 880-2-113 dated 23 J^na 1958 
b) CcGssorcial Change Proposal So. 125A 
!c) iCL So. 186 


1. MAIN IAB&XBG mm fisrcs head hearing, change in material of 

Delta Air tinea has accepted, as evidenced by reference (a), our proposal, 
reference (b), prepared in accordance with reference (c). 

2fes change is the responsibility of the landing gear sub-contractor. His 
task is to replace the 7075 elusion* alloy main landing gear piston head 
bearing with aluadmm bronze sain landing gear piston head bearings. Other 
than the material difference, no design change is involved. 

*PMn ohnwga results in a might Increase of 12.0 pounds per a i r p l a n e. 


) 


ACTION: All Concerned are authorized to proceed with the above. Specifications 
Group to forward revised specification pages to Contracts within four weeks 
of Sales Order date 



1 






Cc/’vS /> c/'Iq, 


CCMVAIR-Sr 


SALES ORDER 


Sold tos Delta Air Lines* Inc, 


Dates 17 Jane 195B 
SO Nos 880-2-112 


Atlanta Municipal Airport 
Atlanta p Georgia 


References (a) Delta let ter v Pile lk2 p dated 


Nos 30 P 000 Series 


13 Jons 1956 

(b) C omme rcial Change Prepea 
(c ) MCL 227 

|d) D.I.Bn HOo U.010 (Revise. 



fo, 131 Revised 


MODEL 680 


SUPPLEMENTARY FLPORESCEHT LIGHTING OB PILOTS" FAKBXB 

(1) Delta Air Lines has accepted; as evidenced by Reference (a) B dr 
proposal; Reference (b) £; prepared in accordance with MCL 227 c 
Reference |c)- Accordingly; all departments concerned are directed 
to proceed with the change outlined in Reference (b )„ 

(2) Engineering Specification Section will forward necessary revised 
specification pages to the Contracts Department within four we®ka 
(7A5/58 ) per Reference (d ) 0 

(3) This change results in an increased weight per airplane of 4 lbe 
with no effect on delivery schedule; aircraft performance; nor 
contract price „ 


^RLHsdm 



C c Go Glasgow 
Manager of Contracts 


^ MM 









C 0-0 T AIR 

A Division of General Dyncsdco C o rp o r a tion 
(Sen Diego) 

; DAL MSSUESS 

23 Sous 1 956 


HOa 102 
22-2 


Deference: 



S«0. 880-2*112 doted 17 June 1958 
R ti-iftw iAl Change Proposal Ho 151 Revised 
iCL Bo* 227 


1. 


SQFPISEEQTASY MJOCSESCHfEf 


II 


(SUM itJ 


OS PILOTS* PAHELS 


Delta Air Idtao has accepted, as evidenced by refarenas (a), our proposal, refer e n c e 
(h)hosed on zcfereMo [e}| HCL 227* Use tut is os foUoeos 


Ao iwi circuit treater ea& nCEflplat® to circuit treater panel* 

Bo Fabricate and install thres floureaoenb f ixture s under glare rthiold - eounting 
provisions e3x os&y Installed* Fixtures consist of attest octal reflectors si* 
Ti rtiw* to those used la eochplt lighting Eock-up* 

Co Purchase rwiS ttexi 8 uatt In stent start ballasts* 

D» Raplaco pilot *o shite light rheostat uith one containing a snitch at the oaxi- 
lama fiw iwftyiiiflat level Budi that then ztsostst is turned to nft x l — 

tmwn level, the fteurescent fixtures viU light in addition to the incandescent 
lights= 

E. Purchase and install three 8 uatt T-5 leaps per airplana. 


This «*hnng a results in a weight Increase of 4 pounds per airplane. 


ACSIOH: All co ncg r nqd me authorised to proceed vith the above. Specification© 
Group to fftrtrard revised specification pages to Contracts trlthin three 
Heeka of Sates Order date. 













— 


1 


crc 


. /iiH uv 


SALES CRDER 


Sold tog Delta Air Li .B p Inc., 


Dates 13 Svm 1956 


Atlanta Municipal Airport 
Atlanta^ Georgia 


SO Hus 880-2-111 


P.e fere aces (a) Delta TWX dated 12 J ms 1958--—- ^ WO Eos 30»000 Series 



(c 

(a 


Di,If»B- EfOft UnOlO 


MODEL 880 - DAL 


DELETION OP ACCESS DOOR W AST PRESSURE BULKHEAD 


1 ) Delta Air Liens he* accepted p a a evidenced by .Reference (|&) D cear 
proposal e Reference (b ) B prepared la accordance with MCL Ho 0 hO s 
Reference (c )„ Accordingly, all departeaarto ceocesned are directed 
to proceed with the change outllssd In Reference (b). 

(2 ) Engineering Specif Icatlen Sect lea will forward aaccanary revised 
specification pages to the Contracts Department at tha earliest 
possible date. 

(3) Thia change reflects a weight decrease of 6 lbs with no effect on 
aircraft performance nor delivery schedule. 


RLWgdm 



> 


Maraogsr of Contracts 


4231 


l(x% 














C c P-ff p, £?y<£/£) 


CONVAIR-SD 


SALES ORDH1 


Sold to: Delta Air Lines„ Inco 


Date: 


22 May 1958 


Atlanta Municipal Airport 
Atlanta D Georgia 


SO No: 


880-2-110 


Reference: (a) Delta letterj, File 142 p dated 


16 May 1958 

(b) Commercial Change Proposal No 

(c) MCL 209 

(d) DoIvB* No 8 4a010 


WO No: 30 t 000 Series 



DAL MODEL 880 


TURN AND BANK INDICATOR. RFVISION TO 


( 1 ) 

( 2 ) 

<3) 


Delta Air Lines has accepted 6 as evidenced by Reference (a) p our 
proposal 9 Reference (b)„ prepared in accordance with MCL No 0 209 it 
Reference (c) 0 Accordingly p all departments concerned are directed 
to proceed with the change outlined in Reference (b) 0 

Engineering Specification Section will forward necessary revised 
specification pages to the Contracts Department within three week: 

( 6/12/50) per Reference (d)„ 

This change results in a decreased weight per airplane of l o 0 lb* 
with no effect on delivery schedule p aircraft performance p nor cortract 
price„ 


( 1 ) 

( 2 ) 

(3) 



Co Go Glasgow 
Manager of Contracts 


RLW:hs 

















I 


Ko» 99 

22-2 •, j.‘.. 


OOHVATR 

A Division of General Djnacica Corporation 
(^"in a - go) 


DAL MINNIES 

a 6 May 1958 

Reference: fa) S.O. 880-2-1X0 dated 22 May 1998 

(bj Cocynsrciol Change Proposal No* 14-7 
(c) MDL No. 209 


1. TORN AND BANK INDICATOR, REVISION TO 


» 


Delta Air Linen hoc accepted, an evidenced by reference (a), our proposal, reference (b), 
prepared In accordance with reference (c). The tank la as followc: 

A. Revise six ( 6 ) hsmesscu ns follows: 

( 1 ) Delete six ( 6 ) wires free, the electrical reck to the pilot's lnstmeent panel. 

( 2 ) Add two (2) wires frosi the .circuit brontor panel to tho pilot's Instrument 
panel. 

B. Dole to two (2) three (3) phase trtmsforoarij 03 d two (2) triple fuse blocks 
from tho R.H. electrical ruck. 

C. Revise nc^aplntc on AC power distribution box. 

D. Ranrlco ncesplate on pilot's os rent id bus. 

E. Roviea circuit breaker panel to odd two (2) 9 cap circuit breaker*!. 

7. Fabricate new neroplafco for circuit breaker penal 0 . 

G. For DAL replace Pioneer Central turn end bank Indicator #3920-lAD-Al-l with 
Pioneer Central turn end bank Indicator #3924-lAG-B-l. 

NOTE: Panels In n 0* above arc physically Interchangeable in their respective panels. 

Wiring portion of this change trill bo available to natal cock-up 5 wacko after go- 
ahead. Mechanical portion of this change will be available to Shop by neons of 
sketches and storked-up prints 4 weeks after go-ehoed. Engineering pepor will follow. 
ABl's for new indicators will be Issued 4 votks after go-ahead. 

Thia chenge results In a wight decrease of 1.0 pound per airplane. 


ACHC0: All concerned are authorised to proceed with the above. Specifications Group 
to forward revised opacification pages to Contracts within three weeks of 
Sales Order date. 











C C--p+f, 


CONVAIR-SD 



SALES ORDER 

Sold tos 

Delta Air Lines, InQo 

Atlanta Municipal Airport 

Dates 

8 May 1958 

- 

Atlanta, Georgia 

SO Nos 

830=2=109 

Reference s 

(a) Delta letter. File 142, dated 

5 May 1958 

(b) Commercial Change Proposal Rot 142 
(e) MCL 196 

(d ( DoXoBo Noe 4 -b010 

WO Nos 

) 

30,000 Series 


DAL MODEL 880 

LAVATORY TOWEL DISPENSER. ADDITION OF 

(1) Delta Air lines has accepted, as evidenced by Reference (a), our proposal, 
Reference (b), prepared in accordance with MCL No„ 196, Reference (c}„ 
Accordingly, all departments concerned are directed to proceed with the 
change outlined in Reference (b) Q 

(2) Engineering Specification Section will forward necessary revised specification 
pages to the Contracts Department within three weeks (5/29/58) per Reference 
(d) Q 

(3) ThiB change has no effect in contract price, aircraft weight, performance, 
nor delivery scheduleo 



RIKsja 
Log No..3972 


^ Co G 0 Glasgow 
Manager of Contracts 


) 













N 


C 0S7AIH 
A Division of General Dyaesies Corporation 
(San Diego) 

DAL MESHES 

9 Fmy 1958 


Ho. 96 
22-2 


Kef: a) S.O. 880-2-109 dated 8 Z€ay 1998 

(b) Cosaereial Change Proposal Ho. 1^+2 
(e) tSL 196 


1. Lavatory Toad Dispenser, Addition of 

Delta Air Lines has accepted, as evidenced by reference (a), our pro¬ 
posal, reference (b), for addition of a third lavatory towel dispenser. 

Description of Change: 

Pago 107, Para. 3.19*2.2.3 MKGEELAHEGOS LAVATORY EQU3RSEST: 

Change the eighth itea in the equipment as follows: 

Kroa : ”Tc?o towel dispensers (one for linen and one for paper)” 

To : n Qse towel dispenser unit (consisting of three dispensers: 

two universal for either linen or paper, and one for paper 
only)” 

Page A-12, MUEEX I-C, FUKHISHXHSS: 

Change the l?fch item in the Description list as follows: 

Proa : ”3 Linen Towel Dispensers" 

To: ”3 Towel Dispenser Chits (each consisting of three dlsrpencersj 

two universal, for either linen or paper, end one for pegier 
only)" 


/CHIOS: All concerned are authorized to proceed with the above change. 

Specification Group will forward revised specification pages to 
ContractDT 2 ithin three we&ss of Sales Order date. 



AJ3:<3I22;rb 


J. Sarard 
yst Engineer 










C0N7AIR-SD SALES ORDER 


Sold to; Delta Air Linas, Inc, 

Atlanta Airport 
Atlanta, Georgia 


Dates 
SO No: 


14 May 1958 I ' 

880-2-108 I 


References (a) MCL No. 10,068 
{b) MCL No. 10,069 


WO Nos 30,000 Series 


MODEL 880 - DAL 

PLUSH INTERIOR 


(1 This Sales Order cancels and supersedes Sales Order No. 880 - 2 *" 65 - 
Further, this Sales Order authorises all departments to proceed with 
incorporation of the Harley Earle « Dorothy Draper interior in DELTA ;! S 
Model 880 aircraft. 



C. 0. Glasgow 
Manager of Contracts 














ML 


19 &ay 195© 
Retiecd: 29 my 1938 


Ho *6 


22-2 


Kerr.roue*: (a) S.Oo 880-2-108 doted 14 J£jy 1958 


b) WL No. 10,068 
(e) IZSLHo. 10,069 


1. TtLm OTERIOa 

Rrttei^ac \i (a) Hnlae Order authorises all caac^rnod to proceed vith the 
incorporation of tiw Herlny Earlo-Borothy Brspar interior in Sslta'a 
880 eimraft. 

Tbc -‘A. SinutOi# jisjpcrcodQ end cancel SAL Hfout&s Bb. 6l. 


ACTIGfJ: AH caacsirjfctd ore authorized to iroceenl with the action described 


above- 


Specifications Group nor. to Incorporate abere Change until mthori&td 
to do £ 10 . 



:rb 








CONKAlfi-SO 


Sold to: 


SALES ORDER 


Delta Air Lima!, Inc, 
Atlanta Airport 
Atlanta, Georgia 


Reference: (a) MCL Ho. 10,068 





P 3 * 


SO No: 
WO No: 


—- tey lv53 

830=^2-107 
30,000 Series 


MODEL 880 - DAL 

EXPANDED LOUNGE 


* This Sales Order cancels and supersedes Sales Order No. 88o~2=66„ 
Farther, this Sales Order authorises all departments concerned to 
proceed with incorporation of tha 12-place lounge in the DELTA 
Model 880 aircraft as described in Reference (a). 



C. 0. Glasgow 
Manager of Contracts 


Log Nr, •,C\2L 

















xxai, Kxwnss 


19 Kay 195S 
HOTl&ofl: £* 195S 


U&o 97 


22-2 


Reform ce: (fa) S«0. 380-2-107 Sated 3A fftiy 3-95® 

(b) id- Eo. 10,068 

1 ECPAFHlti IAXJHES 

R^fcrenct? (.:>,) Salt u Or&or authoricr 5 al.1 coecornod to proceed -tfitfe tks 
iaicoryo. -tioa of tha lS-pleasr! lounge s ao described in roitarKice *b) in 
all Eo to. 8 JO oiK mi't. 

Kiii'ifc a canoe1 stA ir«ipwr*cctlc SAX. ftttxmte&i Ho. 6l 

V 


ACTKB: All cone rimed are authorised 1 x 11 proceed as described above. 


3p- 'Cificatioau Oreqp not to incorpcrnto cbovo Change until cnUiorlEad 

to do DO. 



AJBjJSEsrb 






c C Fs^9, 


I 


CONVAIR~SD 

Sold to: 


Reference! 


Delta Air Lines, Inc. 
Atlanta Municipal Airport 
Atlanta, Georgia 


2 April 1958 

(b) Commercial Change Proposal No. 93A 

(c) Dpi.Be No. li.010 



SALES ORDER 


Datet 

17 April 1958 


SO Noi 

88o=2oio6 

dated 

WO No: 

30,000 Series 



(d) Tele con h/16/58, H.A. Mellinger to R.L. Wintringer 

(e) MCL No. 167 


MODEL 880 

APPLICABLE FEDERAL REGULATIONS 


(1) Delta Air Lines has accepted, as evidenced by Reference (a), our 
proposal. Reference (b), based upon MCL No. 167, Reference (c). 

This acceptance is contingent upon the deletion of “land type" in 
the specification language. Per Reference (d), Engineering is 
agreeable to the deletion of “land type * 1 2 3 * inasmuch as this is defined 
in Paragraph 1.1 of the Detail Specification No. Z3=22=003. 

(2) In accordance with Paragraph (1), Engineering Specification Section 
will forward race unary revised specification pages to the Contracts 
Department within three weeks (5/8 /58) per Reference (c). 

(3) This change results in an increased weight per airplane of 2.5 lbs, 
with no effect on delivery sc h ed u le, aircraft performance, nor contract 
price. 


) 




HLWida 



Cj2 


C. G. Glasgow 
ger of Contracts 


PIXE-IVED 

APR 15 '58 

PROJECT 

SPEC. 

GROUP 


log No. 3783 










CQNVAIR-5D 




SALES ORDER 


Sold toi Dalta Air Uns, Inc. 


Dates 17 April 1958 

SO Hot 800=2-105 


Atlanta Municipal Airport 
Atlanta, Georgia 



References (a) Dalta letter, File 11:2,) WO Nos 


dated Hi April 1! 


WO No: 30,000 Series 


(b) Dalta Detail Specification No. Z0=22-003 
Paragraph 3=2.2, Item 1 


* 


MODEL 880 


USE OF &ST ALUMINUM ALLOT IN AIR CONDITIONING SYSTEM 


(1, Reference (b) provides in part n 6lST aUuminum tubing or 61ST voided 
fabricated sheet metal parts shall, not be used M . By Reference (a) 

Delta has agreed to specification deviation where this material is 
used in the Hamilton Standard air conditioning system. 

(2) Delta does agree to the usage of 61ST providing such usage Includes 
proper heat treatment and adequate inspection control. 

(3) Material Department will insure that Hamilton Standard is proceeding 
on the basis of the conditions set forth in Paragraph (2). 

(h) This Sales Order authorises deviation from the intent of Paragraph 3.2.2 
in this instance only. 

(5) ‘ibis deviation has no effect on aircraft weight, performance, delivery 

schedule nor contract price. Revised specification p age s are not requ ired. 



£ 


Manager of Contracts 



RECEIVED 


APR 18’58 


Log 


PROJECT 

SP--C. 

GROUP 













CQNDABUSAH DIEGO 


DAL MIHUTES 


2a April 1958 


Hoo 94 


22-2 


Reference (a) S 0 0 o 880=2*al05 Dated 17 April 1958 

(b) Delta Detail Specification Ho 0 ZD=32“OO3 0 
Paragraph 3»2o2 0 Item 1 0 


lc Doe of 6&ST Aluolnum in Air Conditioning System 

Reforenoe (b) provides in part ”6lSt Alianinum Tubing or 61ST 
welded fabricated shoot metal parts shall not be usod b 0 As 
evidenced by Reference (a). Delta has agreed to specification 
deviation where this material is used in the Hamilton Standard 
Air Conditioning Syptoia 0 

Delta does agree to the usage of 61ST providing such usage in¬ 
cludes proper heat treatment and adequate inspection control 0 

The Sales Order Reference (a) authorises deviation from the 
intent of Paragraph 3»2 0 2 in this instance only 0 



AJSgJKGg j 









CONVAIR^SAN DIEGO 


SALES ORD ER 

«**i^fcirTr, l i ,.i| 


Sold tos Dslta Air Lines, Ino 0 


Dates 9 April 1958 


Atlanta Municipal Airport 
Atlanta, Georgia 


SO No 


880-2=404 


References (a) Delta letter. File 142, 


WO Noo 30,000 Series 



MODEL 880 = DAL 


( 1 ) 

U) 

( 3 ) 


SPECIFICATION ADMINISTRA flVE CHANGE ~ LANDING GEAR WARRING HORN 

Delta Air Lines baa aoseptod, as evidenced by Reference (a), our proposal 
Reference (b), a specifieation administrative change 0 Accordingly, all 
departments concerned are directed to proceed with the change outlined in 
Reference (b)» 

Engineering Specification Section will forward necessary revised Bpecifica*= 
tlon pages to the Contracts Department within three weeks ( a/ 30/5$ per 
Reference (e)o 

This change has no effect in contract price, aircraft weight, performance 
nor delivery schedule 0 


( 1 ) 

U) 

( 3 ) 


Log Np o 3724 


XUsJo 



PROJECT 

SPEC. 

GROU^ 
















OOHVAIB 

A Division of General Dynamics Corporation 
(San Diego) 

DAL MINUTES 
11 April 1958 


I 


Non 93 
22-2 


Reference (a) 


So 0 o 880=2-104 Dated 9 AprU 1958 


(b) Gaiomeroial Change Proposal No c 133 


In Specification Administrative Changes <=> Landing Gear Warning Horn 


I 

) 


Delta Air Lines has accepted; os evidenced by Reference (a) 9 our 
Proposal,, Reference (b) B to darify the Intent of the specifioation 0 

Description of Changes 

Page 80 0 Paragraph 3ol6 o ll 0 l LADING GEAR WARNING HORNs 

Ravine Idle second sentence to read as follows 

"When any one of the landing gear units is not fully extended 
and looked^ the bora will operate if any one of the power 
levers is dosed or the wing flap sdeotor is not in the range 
of an approach to land a n 


ACTIONS All eonaernod are authorised to prooood with the above change 0 
Specifications Group to forward revised speolfioation pages to 
Contracts within three weeks of S„ 0 o Dato 0 



) 


) 






£OWAlft-SAN DIES'- 



SALES OFDEH 

rnmm* + 


S sid t«n 


References 


*Re7ised 17 April 1958 


Delta Air LitM»a p Ins Datea 

Atlanta Municipal Airport 

Atlanta 4 Georgia 30 Na» 


(a) Delta let tor dated ApsrUi 195& _ '^''\ WC No: 

(b) Ccnsneirisial Change Proposal fto 0 (nf J 

(c) Ma ROj 198 - 

(in BsIoBo Me. 4..CIO 

l®) Change B oar d Min utes 22=169 dated 3/5/58 


3 April 

880*2'-10? 
30„000 Series 


MODEL 880 * DAL 

WALTER KIRDE NAC ELLE F IRKKXTI NGUISH ER EQBl-HCBlf 


1) Delta Air Lines has accepted* aa evidenced by Reference (a), our pmpca&i 
Reference (b) p based upon MCL N&<. 198, Reference (c)« Accordinglyall 
departments concerned are directed to proceed with the change outlined in 
Reference (b) 0 

'.■>) Engineering Specification Section will forward necessary revised specif! - 
cation pftpec to the Contracts Department within three weeks (4/3tV‘t8) >psr 
Kefference fd) „ 

} Tide change results in an increased weight per airplane of seven pounds ^ 
with no effect on delivery schedule* aircraft performance^ nor contract 
pri « v per reforenoo (e)o 


WliW^bC 

uRsviaed to correct Ref (a), odd Raf« 
\/ >-'■* Not and Para. (3). 


J.8QL 


(e) QbOt&fyXo 

for C„ C 0 Glasgow 
Manager @f Contracts 


received 


APR 2 2 ’58 

project 

SPEC. 

GROUP 












0 0 3 y A I :* 

A Division, of G .nazal Dyacxvi.es Corporation 


{San Diego) 


DAL Minutes 


9 April 1958 


Bo. 92 
22-2 


Reference: 



s.o. 880-2-103 dated 9 April 1958 
Cooraerciel Change Proposal Bo. 136 

m 198 


. Bolter Slide Hacelle Sire Extinguisher Equipsant. 

7 Ita Air lines has acceptefl,as evidence by reference (a) 3 cur proposal 

1 : erauee (b), for installation of the Walter Kidde fire extinguishing 

c 1 ?pn nt. 

+ 

5feo tails is os follows: 

A. Boihr Toex*. 

1) Delete Accessory Products Ccapany fire extinguishing system (Soleno cl 
actuated valve). 

2) Inst “ill Walter Kidde fire extinguishing system utilising a cart tdg® 
type method of puncturing a frangible dies. (SlngLe souib). 

D. Coivair Tasks 

l) Revise 9 harnesses by changing wire gauge (f harnesses change i xkq 
14 gauge to 12 gouge - total approx. 800'. 2 harnesses chang e <taa 
12 gauge to 10 gauge - total approx. 200*.). 

5sis nfl B res -Its in a weight increase of 7 lbs. per airplane. 


Til ’ 1 con ei ci ^ authorised to proceed with tlie above task. 5hi it ura 

o no *££ . :t on specification laagu^js. 


3s« l: £ r 














CONVAIR-SD 

Sold toi Delta Air Lines, Inco 

Atlanta Municipal Airport 
Atlanta, Georgia 



A1C0UNTIKG SALES ORDER 

Dates 4 April 1958 
80 No« 880-2-102 

WO Hoe 3700 Series 


MODES, 880 - DELTA AIR LINES 
CHANGE ORDER NO, 5 


{1) Attached la a copy of Change Order Noa 5 signed by Delta Air Line Bp Inc 0 
which eacnds Detail Specification Report No° ZIK22-003 dated 20 September 
1956 to incorporate Specification Change Noa<> 13A f 18B, 198, 19C, 21A, 
22A, 24, 27, 28A, 32B, 36A, 43, 44, 48, 49, 53, 57, 58, 60, 63, 67, 68, 
69, 71 and 75A on the Model 880 aircraft,, 


>■ 


) 


COE*jo 

Log No« » 3700 


cos E« Burke (v/exae* copy) 

880 Project Office (w/attaoh (2)) 
Ccano Sales (w/attaoh) 

Ha Aa Kayes (w/attoeh) 

Contracta Staff Section (w/attach) 
Ea Ea Johnson (w/attach) 

Je Doig (w/attach) 


j) 

ph Co Go Glasgow 

Manager of Contracts 


tfo P. Brown (6=122) (w/attaoh) 

G. Uhislar (93-00) (w/cttach) 

H. R« Kenned/ (w/attodh) 
CoEcnorolal Contracte 
Arthur Andereen & Coapuny 
Change Order Ho» 5 Pile (DAL) 


RECEIVED 

APR 7 ’58 

PROJECT 

SPLC. 

GROUP 


Ri 
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CHANGE ORDER NO„ g 
to 

DELTA AIR LINES, INC. 

Detail Specification Report No. 2D-22-003 
Dated 20 September 1956 


A. The Detail Specification la hereby amended to reflect certain changes all as 
more particularly set forth in Specification Change Nos 13A s 18B, 19B, 19c, 
21A, 22A, 24, 27, 28A, 32B, 36A, 43, 44, 48, 4% 53, 57, 58, 60, 63, 67, 68, 
69, 71 and 7$A and Commercial Change Proposal Summary No 0 4 attached hereto 
and made a part hereof. 

B 0 Airplanes Affected: 

Undelivered *» 10 

Co Effect on weight and fc®Lance: 

As reflected in the Specification Changes and Commercial Change Proposal 
Summary No, 4 attached. 

D n Effect on performance: 

As reflected in the Specification Changes and Commercial Change Proposal 
Summary No. 4 attached. 

E. Effect on delivery: 

None 

F. This Change Order results in the following charges and/or oreditea 

1 Change No. 23A - Provisions for Enlarged 
Cargo Door for use with Preloaded Baggage 
Containers (Page 30) 


No Charges or Credits 


2. Change No. 18B <» Increased Landing Weight 
to 130,000 Pounds (Pages 10, 12, 17 and All) 



Total for 


Recurring Charge 
Non-Recurring Charge 


None 


None 


Total Charges 


8 1,690.00 $ 16,900*00 


3. Change No. 198 - Addition of Manufacturer 

^ - am J TEL«mV#i«a f &M««nni34v T...n ^ l)affAC Al 



No Chargee or Credits 


4. Change Nb. 19C - Addition of Manufacturer 
Name and Part Number (Appendix L-C) (Pages Al, 
A3, A4, Ag, A6, A7, A9, A10 and A16) 


No Charges or Credits 


5. Change No. 21A » Fuel System, Change from 
Pressure System to Electric Pump System 
(Pages 48 through 56D, 56F, 56G, 59, 64, 84, 
86 and B3) 


No Charges or Credits 














6 . 


7o 


8 . 


9o 


10 * 


CHANGE CRDER NO 

to 

DELTA AIR LINES, 


5 

INC. 


Detail Specification Report No 0 ZD-22-003 
Dated 20 September 1956 


Change No. 22A - Water System, Pressurized, 

Single 50-Gallon Tank, Change to (Pages 59, 

106, 115B and A12) 

Per Airplane 

Total for 

10 Airolanes 

Recurring Credit 

Non-Recurring Credit 

$ 

185oOO 

24a00 

£ 

l,850o00 

7/vOoQC 

Total Credit 

$ 259nOO 

L. 

-gamfls 

Change Noo 24 - Attitude Indicator System, 

Change of (Pages 58, A9) 





Recurring Charge 

Non-Recurring Charge 

3 

4,858,00 

1.119,00 

3 

48,580.00 

11.190.00 

Total Charges 

!_ 

5.<m-oo 

$ 

59.770.00 

Change No. 27 - Sperry Auto Pilot - Install 
lation of (Pages 42, A8) 





Recurring Charge 

Non-Recurring Charge 

3 

5,176o00 

3-308.00 

$ 

51,760.00 

33.080.00 

Total Charges 


.8.484.00 


84.840.00 

Change No* 28A - Integrally lighted Instru¬ 
ments? Installation of Wiring Provisions of 
(Pages 58, 59, 59 A , 62A, 62B and 62D) 





Recurring Charge 

Non-Recurring Charge 

$ 

9,471.00 
6.934.00 

$ 

94,710.00 

69.340.00 

Total Charges 

l_ 

.l6.,40S,qo 

$ 164.050.00 

Change No* 32B - Engine Air Starter System, 
Modification of (PageB 44, 47, 56A, 57 and A3) 





Recurring Charge 

Non-Recurring Charge 

$ 

l,835o00 
6.786 00 

$ 

18,350.00 

67.860.00 

Total Chargee 

$ 

8.621.00 

3 

86.210.00 


He Change No* 36A - Oxygen System - Gaseous, 
1800 PSI, Change to (Pages 113, 115D and 
A15) 


No Charges or Credits 


Page 2 
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1 


CHARGE ORDER NO. 5 

to 

DELTA AIR LINES, INC. 

Detail Specification Report No 0 ZD=>22=»003 
Dated 20 September 1956 


12. Change No. 43 ** Passenger Oxygen Outlets — 

Change to Six Abreast (Page 114) 

Per Airplane 

Total for 

10 Airplanes 

Recurring Charge 

Non-Recurring Charge 

* 

1,015.00 
129.00 

$ 

10,150^00 
1,290.00 

Total Charges 

$ 

1,144.00 

6 

11.U0.00 

13. Change No. 44 - Convert from Basic Sperry 

C4b Compass to the Sperry Complete C~10 

Compass System (Page A8) 


No Charges 

or Credits 

14 u Change No. 48 - Selection of Electronic Equip¬ 
ment (Pages 62E. 88, 90, 91, 93, 95 through 

102B, A5 and A6) 





Recurring Charge 

Non-Recurring Charge 

$ 

528.00 

1,471.00 

* 

5,280.00 

14.710.00 

Total Charges 


1.999.00 


19.n99.PiQP 

15. Change No. 49 - ATO Transponder, 53R4 Receiver 
end Rainier P.A. Amplifier; Installation and 'type 
Changes of (Pages 90, 98, A4, A3) 





Recurring Credit 

Non-Recurring Charge 

$ 

450o00 

602.00 

$ 

4,500.03 

6,020.00 

Total Charges 

« 

152.00 

$ 

1,520.00 

16. Change No. 53 *» Rear Lavatories, Single 

Service Connection, Installation of 
(Page 107) 


- 



Recurring Credit 

Non-Recurring Charge 

Total Credit 

$ 

102e>00 

7£ P 00 

$ 

1,020©00 

$ 

2?o00 

t 

270.00 


17. Change No. 57 = Exterior Lighting, 
Changes to (Pages 74, 75, 85 and A2) 


No Charges or Credits 


18 0 Change No u 58 - C-10 Compass System, 
Changes to (Page A8) 

Recurring Credit 

) Jten=Recurring Charge 


$ 903,,00 

None 


$ 9,030©CO 

None 


Total Credit 


$ 903.00 $ 9<?030q00 


l 


Page 3 




























I 


V 


CHANGE ORDER KO. g 

to 

DELTA AIR LINES, INC, 

Detail Specification Report No, ZD-22-003 
__ Dated 20 September 1956 _ 


19o Change No 0 60 - Warning Lights and Turbine 
Tachometer, Air Conditioning and Pressurisa** 
tion Control, Installation of (Pages 59, 116 
ana A7) 


20„ Change No 0 63 =» Engine Oil Pressure Gages, 
Change of (Pages 59 and Al) 


21o Change No. 67 - Nose Wheel Well Signal Hern, 
Deletion of (Page 99) 


Recurring Credit 
Ron-Recurring Credit 

Total Credit 

22o Change Hbo 68 - Cockpit Temperature Bulb 
and Indicator, Removal of (Pages 59 and A7) 

Recurring Credit 
Non-Recurring Charge 

Total Credit 

23, Change No, 69 - Main and Rose Landing 
Gear Wheel and Tire Size. Change of 
(Pages 34, 3 5, 36 and 37) 


24. Change No, 71 ~ Landing Gear Pin Warning 
Lights, Installation of (Pages 33 and 80) 

Recurring Charge 
Ron-Recurring Charge 

Total Charges 

25c Change No. 75A - Puses, Increase in 
Spares of (Page 72) 


26. Summary of the foregoing charges: 
Recurring Charges 
Non-Recurring Charges 

Total Charges 


No Charges or Credits 


Ro Charges or Credits 


Total for 

Per Airplane 10 Airplanes 

$ 50.00 $ 500 o 00 

__—§9a.Q 0 

I 59o00 * 590°00 


$ 


128 d 00 

Ro ne 


fc l,260 o 00 
None 




No Charges or Credits 


* 

231,00 

$ 

2,310 00 


1,144,00 


11.440 a 00 

$ 

1.375.00 

$ 

13.750.00 



No Charges or Credits 

$ 

22,986.00 

$ 229,860.00 


21.485.00 

2U.850.00 

L 

<4,471.00 

$ 444.710.00 


Page 4 
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CHANGE ORDER NO 5 

to 

DELTA AIR LINES, IN0 o 
Detail Specification Report No 0 Z . 22»003 
Dated 20 September 1956 


G 0 The attached Specification Change Nos 0 13A, 18B, 19B, 19C, 21A, 22A, 24, 27, 
28A, 32B, 36A, 43, 44, 48, 49, 53, 57, 58, 60, 63, 67, 68, 69, 71 and 75A 
and Commercial Change Proposal Summary No 0 4 are hereby incorporated into and 
become a part of Detail Specification Report N60 Z Du,22=,003 dated 20 September 
1956„ 

H e Notwithstanding any other provisions of the Purchase Agreement and/or this 
Change Order No e 5 it is expressly understood' and agreed that the execution 
hereof by General Dynamics Corporation is conditioned upon and expressly 
subject to the prior execution by Delta Air Lines, Inc, of Change Order No 0 4 
and all previous Change Orders as indicated by Change Order Number sequence 
as said Change Orders were executed by General Dynamics Corporation In the 
event said Change Order No 0 4 and all previous Change Orders are so executed 
by Delta Air Lines, Inc 0 , this Change Order No 0 5 shall be considered in full 
force and effects In the event said Change Order No„ 4 and all previous 
Change Orders are not so executed by Delta Air Lines, Inc 0 , this Change 
Order No 0 5 shall be void and of no effeet 0 . 

Io Except as herein modified all provisions of the Detail Specification shall 
remain in effects 

Accepted and Agreed to 

this 26th gay of March _195.8_ 


DELTA AIR LINES, INC a GENERAL DYNAMICS CORPORATION 

By_/e / Co Ho Poison _ By _ /a/ B» Cotfgaa _ _ 

Title Vice President . ~ Operations Title Vice Proeldont «■ Convair Division 
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Ccf-S f, /b 


C QNVAIK=SAN DIEGO 


SALES 9RDKR 

Cates 1 April 1958 


Sold to3 Delta Air Lines, InOo 


Atlanta Municipal Airport 
Atlanta, Georgia 


SO Noo 


880=2=101 


References (a) Delta letter. File 142, 


WO Noo 30,000 Series 


dated 27 March 1958 
(b) Commercial Change Proposal No 
(o) DoIoBo Noo 4*010 



MODEL 880 ~ DAL 

SPECIFICATION AIMINISTRATIVB CHANflE ~ MATN ENTRANCE DOOR DIMENSIONS 


(L) Delta Air Lines has accepted, as evidenced by Reference (a), our proposal 
Reference (b) n a specification administrative changea Accordingly, all 
departments concerned are directed to proceed with the change outlined in 
Reference (b)o 

(2) Engineering Specification Section will forward necessary revised specifics'* 
tion pages to the Contracts Department within three weeks ( 4/23/58 ) per 
Reference (c)o 

0) This change hne no effect in contract price, aircraft weight, performance, 
nor delivery schedule <, 



/ 

;■'< C* Go Glasgow 

Manager of (Contracts 












C 0 N V A I R 

A Division of General Dynamics Corporation 
(San Diego) 


DAL Minute is 


3 April 1958 


Boo 91 

22=2 


Reference (a) S 0 0 o 880=2=101 dated 1 April 1958 
(b) Cemaeroial Change Proposal Bo 0 116 

lo Specification Administrative Change = Main Eh trance Door Dimensions 0 

Delta Air Linas has accepted, as evidenced by Reference (a) e our pro= 
posal. Reference (b) s a specification administrative change 0 


Description of Changes 

Page 29, Paragraph 3o7 0 l 0 5ol MAIN ENTRANCE DOORS* 


Sfifips? the paragraph to read as follows: 


"Two main entrance doors, with an average width of 
approximately 10 inches and a height of 74 inches, 
shall be provided on the left aide of the passenger 
compartment| one forward of the wing and one aft of 
the wingo" 


Action: All concerned are authorized to proceed with the above change. 
Specification Group will forward revised specification pages 
to contracts within throe (l) wseko of Sales Order date. 



) 


cr~z 


COHYAIR - SAN DIEGO 


SALES ORDER 
Dates 1 April 1958 


Sold tos Delta Air Lines, Ine<> 


Atlanta Municipal Airport 
Atlanta, Georgia 


SO No 


880-2=100 


Reference: (a) Delta letter, File 142, 


WO No, 30,000 Scries 


dated 27 March 1958 
(b) Commercial Change Proposal No 
(o) DoIoBo Noo 4o010 



MODEL 880 = DAI f 


SPECIFICATION ADMINISTRATIVE CHANGE = CARGO VOLUME 


<1) Delta Air Lines has accepted, as evidenced by Reference (e)„ our proposal 
Reference (b), a specification administrative change 0 Accordingly, nil 
departments concerned are directed to proceed with the ehani'e outlined in 
Reference (b)» 

(2) Engineering Specif ioation Section will forward neoessary revised specifica- 
tion pages to the Contracts Department within three weeks ( 4/23/58) per 
Reference (e) 0 

) (3) This change has no offeet in contract price, airoraft weight, performance, 

nor delivery scheduleo 


RLWsjs 
Lag Noo 3659 



Co Go Glasgow 


Manager of Contracts 












C0HTA1R 

A Division of General Dynamics Corporation 
(San Diego) 


DAL Minutes Ho 0 90 

3 April 1958 2&*2 


Reference (a) 
(b) 


So 0 o 880=2=100 Dated 1 April 1958 
Commercial Change Proposal No 0 111 


1 0 Specification Administrative Change - Cargo Volume 

Delta Air Lines has accepted, as evidenced by Reference (a) e 
our Proposal, Reference (b), a specification administrative 
ohange to clarify the Intent of the specification 

Description of Change t 

Figure 1—2 Inboard RrefUe and Plea View — gjg forward 
and aft cargo capacity figures from illustration 


* a 

Actioni Specifications Group to forward revised specification pages to 
Contracts within three (3) weeks of Sales Order date 0 



Savard 
>t Engineer 




c 




CONViLiR-SD 


SALES ORDER 


Sold to: Delta Air Lines, Inc. 


Dates 3.0 March 1958 
SO Nos 080-2-99 


Atlanta Municipal Airport 
Atlanta, Georgia 


References (a) Delta TWX dated 3/7/58 



Nos 30,000 Seiiee 


CbJ Cosasarcial Change Proposal Ko„ 135 

(c) MCL Ho. 203 

(d) D.I.B. No. U.CXLO 


MODEL 880 - DELTA 

FUEL CHJAimTI INDICATION, INSTAILAHON OF 


(1) Delta Air Lines hoc accepted, as evidenced try Reference (a), oar proposal. 
Reference (b>, prepared in accordance 'Kith MCL No. 203, Reference (c). 
Accordingly, all departments concerned are directed to proceed with the 
change outlined in Reference (b). 

''s, ^ 

(SO Engineering Specification Section will forward necessary revised specification 
pages to the Contracts Department within three weeks (3/31/58) per Reference 
(d). 

(3) This change has no effect In contract price, aircraft might, performance. 


> 


nor delivery schedule 




1 Ca G 0 Glasgow 
Manager of Contracts 









A Division 1€ General Dyr&siics Corporation 
(San Diego) 


I 


/ 


DAL MINUTES 
XL March 1958 


'eference: 


(a) S,0 o 880-2-99 dated 10 March 1958 

(b) Commercial Change Proposal No, 135 

(c) MCL No, 203 




No 0 89 
22-2 


I? Fuel Quantity Indication, Installation of 

As evidenced by reference (a). Delta Air Lines has accepted our proposal, 
reference (b), to provide Drip Sticks for fuel quantity indication„ 

Description of change: 

Page 52, Para, 3ol2 0 9o9o2 AUXILIARY FUEL GAGES: 

Revise the paragraph to read as follows: 

.'V- 

"A total of 1 graduated, tube-type drip sticks shall be Installed in 
the underwing sldo of the fuel tanks to provide for underwing fuel 
level indication. The drip sticks shall be installed as follows: 

2 in each main fuel tank 
2 in each replenishing fuel tank 

The drip sticks shall be located in such manner as to reduce the un¬ 
measurable fuel to a minimum, n 


ACTION: All concerned are authorized to proceed with the above change 

Specification Group to forward revised specification pages to Contracts 
within three weeks of Sales Order date 0 


AJS;JMCrrb 



\ 


\ 









CONVAIR-SAN DIEGO 


<: c-fcs <?, 



SALES ORDER 


Sold to; Delta Air Lines, Inco 


Date; 6 Marsh 1958 


Atlanta Municipal Airport 
Atlanta, Georgia 


SO No. 


880 = 2=98 


References (a) Delta letter. File 142, 


WO Noo 30,000 Series 



MODEL 880 - DAL 


SPECIFICATION ADMINISTRATIVE CHANGE - AIR CONDITIONING CONTROLS 


(1) Delta Air Lines has accepted, as evidenced by Reference (a), our proposal. 
Reference (b), a specification administrative change. Accordingly, all 
departments concerned are directed to proceed with the change outlined in 
Reference (b). 

(2) Engineering Specification Section will forward necessary revised speciflca= 
tlon pages to the Contracts Department within three weeks (3/27/58) per 
Reference (o)» 

(3) This change has no effect in contract price, aircraft weight, performance, 
now delivery schedule 0 


> 


as BlMija 
* log So. 3468 


i cef&fcZ? 

^ n - r. m a camj 


Co Gt- Glasgow 
Manages 1 of Contracts 


> 


received 


MAH 1 J'5 C 


p> o.iecT 

SP c. 

GROUI* 

















C 0 ,1 V A X R 

A Division of General Dynamics Corporation 
(San Diego) 


DAL MINUTES 
7 March 1958 


Referencei (a) S o 0 o 880-2=98 dated 6 March 1958 
(b) Commercial Change Proposal Nob 119 


flo 0 88 
22=2 


1 A Specification Administration Change - Air Conditioning Controls 

As evidenced by reference (a). Delta has accepted our proposal, reference (b) 9 
a specification administration change 0 A copy of the Proposal is attached,, 


} 


ACTION: All concerned are authorized to proceed with the above„ Specifications 
Group to forward revised siaecif ication pages to Contracts witbin three 
waaks of Sales Order date 0 


A 0 J„ Savard 
* Project Engineer 


AJS;JMC;rb 
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CONVAIR-SAN DIEGO 

Sold to- Delta Air Lines,, Inc, 

Atlanta Municipal Airport. - 
Atlanta^ Georgia 

ReSVronees (a) Delta TWX dated 2/28/58 
(b) Commercial Change Propo 
(©) MCL 195 
(d) DoIoBo No u 4o010 



S -. ,£3 ORD J 

Dates 3 March 1958 
SO Nos 880=2-97 
WO Nos 30 p 000 Series 


MODEL 880 « DELTA 

INSTALLATION OF AG FENWALL FIRE DETECTOR SYSTEM. SINGLE LOO? 


(1) Delta Air Lines has accept d„ as evidenced by Referenda (a) 0 our proposal 
Reference (bjj p prepared in accordance with MGL Noo 195 p Reference (e)» 
^ccordingly p all departments concerned are directed to prooeed with the 
change outlined in Reference (b) Q 

(2) ( Engineering Specification Section will forward necessary revised specifics.** 
\ tion pages tc the Contracts Department within three weeks (3/24/58) per 

reference (d)«> 

(3) This change results In a weight decrease of 23 pounds with no effect on 
aircraft performance nor delivery scheduleo 

















SOM f C//<£ 

0 0 N V A X 3 n 

A Division of General Dynamics Corporation 
(San Diego) 


DAL MINUTES 

5 March 1959 No 0 87 


22-2 


Reference: (a) S o 0 o 880-2-97 dated 3 March 
(b) Commercial Change Proposal 
(a) MCL 195 



lo Installation of AC Penwall if ire Detector System, Single Loop 

As - ddenced >y reference (a). Delta Air Lines has accepted our proposal, 
reference (b) p for installation of the single loop AC Penwall Hire Detector 
System 0 A copy of the Work Statement is attached,. 

This change results in a weight decrease of 23 pounds per aircraft 0 


> 


ACTION: All concern3d are authorized to proceed with the above change,. Specifications 
Group will forward revised specification pages to Contracts within three weeks of 
Sales Order datea 













CONVAIR-SAN DIEGO SALES ORDER 

**- ■* - '*■ * ■I' l" i-z^irn *t4L3L*ii . • ug rip i r- m tnao 

V 

Sold to: Delta Air Lines, Ins* Date: 28 February 1958 

Atlanta Municipal Airport 

Atlanta, Georgia SO No: 880-2=96 



(1) Delta Air Lines has accepted, as evidenced by Reference (a} 9 our proposal. 
Reference (b), a specification administrative change. Accordingly, all 
departments concerned are directed to proceed with the change outlined in 
Reference (b)„ 

(2) Engineering Specification Section will forward necessary revised specifi¬ 
cation pages to the Contracts Department within three weeks (3/21/58) per 
Reference (c) 0 

(3) This change has no effect on contract price, aircraft weight, performance, 
nor delivery schedule D 


^tUAJioe 

^ Log No; 3436 


CM Co G 0 Glasgow 
Manager of tfontiraots 


















■ Z 0- : V '■'! 3 

A Divi ; .on at* General yrunics Corporation 
(S:n »iego 


r 


DAL MINUTES 
3 March 1958 


Mo, 85 


References (a) S o 0„ S80-I-96 dated 23 Feb] 
(b) Comraorcia . Change Proposal 



1 Fire Warning Bell 

As evidenced by reference (a) r Delta Air Lines has accepted our proposal, 
reference (b), a Specification Administration Change, 

Description of Change: 

Page 80, Paragraph 3„16„11 0 2 FIRE WARNING BELL: 

In the second lino, place a comma after "anginas' 1 and delete the 
last three words in the line '’(or wheel wells,) n 

Figure 3,19-9 SCHEMATIC - WHEEL WELL FIRE DETECTION: 

Delete the above figure from the Specification,, 

I Figure 3,19-10 MOD 22 FIRE EXTINGUISHING SYSTEM SCHEMATIC 


Revise the above ‘igure to delete pylon fire extinguishing fi ora 
the diagram. 



\ 






AJStJMCirb 










"'niar a Tt 


:1NVAIR-FAN DIEGO 


SALES ORDER 


Sold to : Delta Air Lines, In& D 

Atlanta Municipal Airport 
Atlanta jj Georgia 


Date; 28 February 1958 
SO No; 880-2-95 



NOBE LANDING GEAR: STEERING„ BRAKING AND ACTUATION. 
CHANGE FROM NO., 2 TO N0„ 1 HYDRAULIC SYSTEM 


(1) Delta Air Lines has accepted, as evidenced by Reference (a), our proposal, 

. Reference (b) 8 prepared in accordance with MCL No. 164, Reference (c). 
Accordingly, all departments concerned are directed to proceed with the change 
outlined in Reference (b)„ 

< ) Engineering Specification Section will forward necessary revised specification 
pages to the Contracts Department within three weeks (3/21/53) per Reference 
<d). 

3) This results in a weight decrease of ten pounds, with no effect on aircraft 
performance,, delivery schedule, nor contract price. 


^RIHsbc 

■ ■g Rot 3435 

) "' i 



Manager of Contracts 




















